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— OF PRICES, 


FOR 


MATERIALS « and LABOUR, and LABOUR ONLY, 


ADAPTED TO THE 


PRACTICAL HOUSE CARPENTER. 


By WILLIAM PAIN, 
With References to the reſpective Deſigns. a 


CORRECTED TO 1799. 


BRICKLAYER's 


I. 1. . 


OR digging foundations, cellars, ceſſ. 
pools, &c. according to the quality of 
the ground, excluſive of carting away, at 
per yard, from 64d to 
New brick-work laid dry in ceſſpools, wetls, 
&c. with good hard burnt bricks, at per rod 8 0 
New brick- work in buildings, in party walls, 
at per rod 
Ditto 3-4ths place bricks, with I- 4th grey 
ſtocks, at per rod 
Ditto, balf place bricks, and half grey ſtocks 10 2 
Ditto, 3-Aths grey ſtocks 10 10 
Ditto, all grey flocks 110 
New fronts, faced with beſt malm ſtocks, in- 
fide grey ſtocks, at per rod from 10/ to 12 © 
Old fronts faced with beſt malm _— at 


8 


— — 


8 


—— — — 
—ů— 


per foot 4d to 0 0 
Old fronts pulled down, and faced with com- 

mon egrey-ſtocks,” at per foot — 0 Oo 
Labour only 17 8s to I 10 
Labour and mortar for the above work per 

rod 21 15s to "WT 
Carting away the rubbiſh to be paid for extra 

per load or cubic yard 2s to 0 2 


If the taking down and cleaning the old 
_ bricks is charged by day-work, and the 
orey ſtocks found by the bricklayer, then 
the outſide face muſt Le taken 2-3ds of a 

| 


9 14 


— 


. 


W OR. 


brick thick, and called grey Nocks at per 
toot 
Or, at per rod 


— 


The remaining thickneſs will be the thick- 


nels of the wall when the 2-3d facing is 
taken off, and the inner part is to be va- 
jued, labour and mortar only, at per rod 
from 21 155 to 
Chimney thafts taken down and rebuilt, uf ing 
the old bricks, at per foot reduced 
Ditto, with all grey ſtocks, at per foot 
Under-pining, with new grey ſtocks 
Ditto, with old bricks 
Parapets taken down and rebuilt, faced with 
grey ſtocks, at per foot 


— — 


5 


In all the prec eding work, carriage of material; 


and 2 Holding is . the clearing and 
carrying away the rubbiſh to bepaid for extra. 
Malls on a circular plan are worth 10s per rod 


. 


11 


0 


more than the ſame ſort of walling firaight. 


root reduced brick-work 
Grates or kitchen ranges, faced with grey 

ſtocks, are worth, per foot reduced 
Ovens and coppers are generally meaſured as 

 ſoln, only deducting the aſh-holes. 


and to reduce theſe cube feet to the ak. 


This 
kind of work is often taken in cube feet; 


Brick drains, the bricks laid in mortar, at per 


0.000. 


- 0 
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The clearing away rubbiſh to be paid for 


Red return ſplays, rubbed and gauged 


Common foot lace, per foot run 
Plain brick cornices ſtraight, ſet in putty, 


ard of one brick and a half, multiply the 
number of cube feet found by 8, and di- 
vide that product by q, and the quotient 
will be the number of feet reduced. 
WV Earn 
Suppoſe a wall to be 20 feet long, 10 feet 


high, and 4 bricks thick: this wall will 


contain 533 feet 1-3d of a foot, reduced 
to a brick and ahalf, and in this wall are 
contained 600 cube feet, which, multiplied 
by 8, and that product divided by g, will 
give the content 533 feet 1- 3d of a foot. 
20 feet, length of the wall, 
10 feet, height of the wall. 
200 area, or ſuperficial content of the face, 
3 feet, the thickneſs of the wall, | 


600 multiplied by 8. 


9) 4800 


Labour and mortar to turning common 


ſtraight vaults, from 21 gs per rod to 2 10 


Groins from 3/ per rod to- 3 


Excluſive of the angles. Cutting at 6d per 


foot un. | | 

Note, The body part of niches on a cir- 
cular plan, is worth 2s 64 per foot ſuper- 
ticial : about 10 bricks will face a foot ſu- 
perſicial. Elliptical bodies are worth 4s per 
foot ſuperficial. The heads of circular niches 
are worth 4: 6d per foot ſuperticial : about 
12 bricks will be ſufficient for a ſuperficial 
foot. Elliptical headed niches at 6s per 


foot ſuperficial : about 16 bricks will do a 


ſuperficial foot. Face arches to the niches, 

45 per foot ſuperficial. 

Labour only, to old brick-work to be taken 
down, and the old biicks to be uſed in 
the building again, is worth, per rod, 
from 26s to 


extra. 
Outſide ſplays, per foot run 
Inſide ſplays, per foot run 


— — 


Red returns upon the quoins 


—ͤꝓ—ͤ 2 
* 1 


per foot ſuperficial 


00000 


: 
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4. te 


533 content in reduced brick-work, as before. 


© 


3 
2 


2. 
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Ditto, on edge 


Ditto, laid on edgey 2s ꝙd to 


ö 


[Groins, done with grey or red ſtocks per 


Note. All ganged-work is meaſured and paid 
fir as common brick-work; then at ſo much 
er. foot ſuperficial, for rubbed and gauged 

d above. | | 

Coping and plain tile creaſing, two courſe 

plain tiles under brick on edge, at per 
foot run, 5d or LO — 

Brick nogging, done with place bricks laid 

flat, at per yard 1s 10d to | 


Ditto, laid on edge, at per yard 1s 44 to 


Done with grey ſtacks, flat, from 25 to 


The quarters to be meaſured in. 


Labour only to nogging, 44 to 


—— 


| Paving laid flat in mortar, with grey ſtocks, 


at per yard, 25 to 
Paving laid flat in ſand, 1s 4d per yard to 
Ditto, laid on edge in land, 1s 10d to 


—— — 


Ditto, on edge 


yard | 


Brick paving laid flat, mortar and labour 
only, per yard 
Labour only, 4d to 


— — 


—— 


Brick paving, on edge, mortar and labour 


per yard 


—— _ — 


{New foot-tile paving in mortar, from 544 


2 I —— 


| per foot ſuperficial to 


Old foot-tile reiaid, per foot ſuperficia] 


New 10-inch paving in mortar, per foot 
ſuperticial, 4d to = 
Old ditto, relaid, per yard, labour 


45 Preparing and levelling the ground for the 


4 
3 


| 


paving to be charged by the day. 
Foot-tiies made for paving ovens, &c. muſt 
be charged at per tile | 


6 And if the tops be rubbed ſmooth and 


Paving with paving bricks flat in mortar, per 


1. Ss As 


foot gd, or per rod — 18. 
Gauge brick-work laid in mortar, at per 

foot ſuperficial c 1 
| Gauged elliptic arches — 9 2 3 
Straight or circular arches, faces ſet in 

putty, per foot ſuperficial, from 15 104 too 2 3 
Brick dentel cornice, per foot ſuperficial, _ 
* to 8 3 6 
{Rubbing bricks for gauge-work, from 45s 

per thouſand to 7. £69 
Labour to common ſkew-back arches, from 

110d to 11d, Semi-circular or ſemi-el- 

liptical arches, labour on'y from 1s per 
| foot ſuperficial to 9 1 
Old gauge arches taken out, cleaned, and 
re: ſet, per foot ſuperficial ——— 8 
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O 1 8 
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8 2 3 
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0-0-4 
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gauged, 
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gauged, there muſt be allowed per foot 
1uperficial | 
Pointing down new fronts, tuck and pat 
work, labour only, at per foot ſuperficial, 
trom ad to 
Ditto, in old work, including ſcaffolding 
and mending 
Flat joint pointing, including ditto 
it coloured, add, per foot 
Plain tiling ripped, new lathed, and tiled 
with all old tiles, labour, mortar, and 
laths included, at per ſquare | O 
Ditto mixed, bew tiles, allowing 100 of new 
or thereabout, to a ſquare, at 15s or 0 
Ditto, all new tiles, and lathed with ſingle 
heart lath, at per ſquare I 
Ditto, lathed with double heart laths 1 
Labour and all materials. 
Labour only to plain ting, from 25 64 per 
ſquare to 
One ſquare of plain tiling, at 7- inch gauged, 
will take 690 tiles, at, 72 inch gauge, 640 
tiles to one ſquare. To a ſquare of plain 
tiling ſhould be allowed one peck of tile 
pins, two buſhels of lime, five buſhels of 
1and, one bundle of lache and 600 nails. 
Slating per iquare, with Weſtmoreland 
green lating, on boards, 20 rs to 3 
One ton of flate will complete two ſquares; 
the workmanſhip only, from 75 64 per 
ſquare to 
Pan-tiling ripped and new lathed, tiled with 
all new tiles, laid dry, at per ſquare 0 
Ditto, bedded in lime and hair, pointed out- 
fide, at per 1quaie - ©) 
New pan-niing laid dry, with hips and 
ridges laid in mortar, at per iqUare I 
Ditto, bedded, and pointed outſide with 
lime and hair, at per ſquare _ I 
New pan-tiling, bedded and pointed infide 1 
Ditto, bedded and pointed infide and out 1 
Pointing pan-tiling, outſide only, per ſquare o 


— - 


O 


— — 


2 
O 


O 
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Ditto, intide only, per ſquare — 0 

Dutch glazed pan-tiling, per ſquare I 

One /quare will take 170 tiles, | 

Labour only, to pan- tiling, per ſquare, from - 
ls 3d 1” — O 


Bricks, tiles, and mortar, when retailed in {mall 
quantities. 


Mortar, per hod 
Lime and hair, per hod 
Pointing mortar, blue or white, pet hod 
Tarias, per hod 


— — 


20 00 © 


O 


16 


I2 


3 


10 


92 0 0 


13 1 


d. 
(Grey ſtock bricks, per 100 
6 Place bricks, per 100 
Paving bricks, per 100 
Red ftocks, per 100 
Plain tiles, per 100 
pan- tiles, each 
| Ridge-tiles, each 
Glazed pan tiles, each 
Ten inch paving tiles, each 
Foot paving tiles, each 
Poliſhed foot paving tiles, per foot ſu per flea] 
O Ditto, 10-inch, per foot 2 18 


| 


— — 


0 K 


6 70 eftimate the value of one rod of brick-work 


in any part of England, at one brick and 

O Half thick. 

o Suppoſè a bricklayer and labourer to per— 
| form one rod of brick-work in 5 days; the 

bricklayer at 3s per day, the Jabourer at 


0 25 per day; bricks at 25s per 1000, linie 


at bd per buſhel, ſand 36 per load, 
5 days bricklayer, at 35 per day Lo 15 © 
5 days labourer, at 29 per day 9 10 © 
4500 bricks to the rod, at 255 


er thouſand _ — 5 22 6 

32 buſhels of lime, at 6 per 
buſhel o 16 © 
o 24 loads of ſand, at 35 per load o 7 6 
—8 


Suppoſe a bricklayer and labourer to be 
6 6 days performing one rod of brick - work. 
6 days bricklayer, at 3564 per day{1 1 © 


o 16 days labourer, at 25 4d per day o 140 


4500 bricks to a rod, at 3os per 
6 | thouſand 
32 buſhels of lime, at 64 per 

buſhel 


23 load of ſand, at 3: per load 


6 15 0 


0.16 0 
9 7 6 


It is cuſtomary to allow 4500 bricks to one 

rod of work. 

Note. The carriage of all materials muſt be 
added to the 8 eſtimates. 


06:00 99:0 


The amber of paving bricks and tiles to con- 
plete one yard of pavements 

36 fix-1nch tiles to one yard, 

204 eight-inch tiles to one yard, 

16 nine. inch tiles to one yard, 

13 ten- inch tiles to one yard. 

9 foot tiles to one yard. 

32 ſtatute bricks laid flat to one yard. 
48 ditto, laid edge-ways, to one yard. 
144 Dutch clinkers to a yard, 


O 


E/ 
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£ 
O 
O 
O 
O 
© 
O 
O 
O 
O 
oO. 
O 
O 


Ic 0 


6. d. 
1 8 
3 
4. 6 
4 6 
3 
8 
o 2F 
o 35 
9 24 
o 455 
o 85 
o 64 
a. 
£0 
13 6. 


Prices 


- py” 
* 
„ 12+ s vt — 


by 
As. 


Prices for CARPENTER'S DAY-BILLS. 
For each man per day - - - - FA - 8 4 © 
For every ſingle hour - - - ” 5 0 i 8 3 
For a pair of ſawyers cutting old au per Gy - - N > 7 6 
Fir timber, per foot cube — — 2 © 4 
Ditto, for ule and waſte in Weng - - — > £ : 89 -$ 
Ditto, for good old fir timber . =_ . Ty : , hr 
Ditto, for good oak timber - "= - - 4 8 + i 
Ditto, for new oak, in ſcantlings not more than 12 feet and 10 inches ſquare e 
Ditto, for new oak) die ſquare _ - * — 5 : „ 


All oak timbers of larger ſcantlings to increaſe proportionably in price. 
N. B. Fir is here calculated at 21 10s per load, and for every £55 advance on load, add 144 
per foot cube. 


| Retail Prices of DEALS, BATTENS, Ee. 
Length of Deals. 


PIECES OF DEALSS. | „„ 1 en 
At per foot run 3. d.] At per foot ſuper, b. 5 Thickneſs. 3 5 
. oO 6 — — 0 3 inches — 1 NT 
27 1 i „„ O31 — — 2 | 24 inches — : 47 
2% inch 52 | . | * * 4 42 „ 
F — — o s 2 inches „„ 14 15 
inc 3 | | 2 f | 1 I 
iS inch: =: 0:32 — — „ 42 inch — 2 114 3 62 
1+ inch - a 8 — © 4 || 12 inch =" 2 1 „ 
1 inen 9 2 — — 233 inch — I 105 3 
3 inch - 2 13 — — 0 27, 4 2 — 1 oz 1 105 
Slit dea! 0 1 — — 0 21 Slit de _ Ü > Sho 2 
Feather- edge © 14 — — 0 22 Feather- edge WM : 12 1 10 
g — | gt 0 ttens. 
PIECES OF BATTENS. - | | e 10 feet 12 feet 
At per foot run 5. d. Ar per foot ſuper. 4. 5 ; Thickneſs. 4. d. 5. 1 
3 inch - oO 44 —— _ 0 3 inches — 1 1 4 
„ — — 8 7 22 inches — 3 5. 4 *. 
2 inch - o 34 — — o x 2 inches — 2 8 3 nk 
1+ inch--..- 0 24 — — © 32/1 inch 4 2 9 
14 inch 0 24 — — 3M inch — 111 2 4 
r- in 14 — — o 24 1 inch — 1 55 1. 9. 
2 iych - 0 13 N 1 77 1 yan — 1 3% I Se 
Slit - - . — — O 15) It dea — RD | 1 33 
Feather. edge 3 O 14 ; — — O 14 To — 1 2 1 8 


14 feet 
. 
5 
» 
4 
9 
1 
2 15 
. 
1 113 
8 
14 feet 
. 
5 5s 
4 9 
3 
3 
2 83 
4. 0% 
3 
1 6 
1 


Tor all deals 11 inches wide, add 1-6th of the above price. 


Clean and ſecond- beſt whole _ at per foot ſuperficial, 


$ d. 

Clean — Yb Fa ©. 9 
Second-beft — - „ 

Clean ſteps VVV DO 10 

" Second beſt — SN 


All other thickneſs in pape 


Preparing inch white deal flooring boards, fit for laying 10 feet 


boards, from 2d to We, — - — o 24 (each 
From 12 feet boards, from 2d to = = o 3 {| board 
From 14 feet, from 4d to 8 5 - 0 45 | 


Yellow whole deal flooring boards, well prepared, fit for lay ing. 
10 feet, from 24d to 3d 
1: fret, from 3d to 32 re board, 
14 feet, from 4d to 4 x4 


Wainſcot, meaſured neat, at per | Mahogany, meaſured neat, at per 
foot ſuperficial s. d. foot ſuperficial . 
4 inch - o 34 4 inch 3 57 
1 inch - O oe | $ inch. - - « O 115 
4 iach - 0 75 £4 1 inch — 1 8 
1 inch © 10 1 inch 1 
14 inch — 13 14 inch T1 8 
1} inch - 13 14 inch - 1 8 
2 inch 2 8 | 2 inch - a2 
21 inch 2 0 24 inch - 1 
3 inch 2 4 | 3 inch - ©: 


Oak wedges 


Small ſize 
15 inches by 9 
2 foot by 1 foot 


Lead caſh-weights, per pound 


Iron ſaſh- weights 


OAK PLANKS, at per foot ſuperficial. . 


Thickneſs. New planks. 
2 inch 
24 inch 
3 inch 
4 inch 


— — 


== 
— 


—— — 
—— 
— 


All other ſizes to be charged in proportion. 


Small box-pullies and pins, each 


2 inch ditto, each 


Wainſcot pullies and boxing, each 
Common red and white line, per ks 
Good white line, per yard 
Beſt white flax-line, per yard 


Glue per pound 


Screws, pet dozen. 


4 inch ſcrews 


34 inch 
2 inch 
14 inch 
14 inch 


& inch, and all under 


— 
— 
— 

— 


8 
8 10 
„ 
hor 
E 
per pair. 
„ 
0.4 
3 
51 8 


8 
| | 
% : $3 
— 2 O 
n 0 9 
_ O 6 
— 9 6 
_—_ 1 
f 
F 


Side-hinges, per pair. 


IE 


r 


4 inches FRE 
5 inches — 
6 inches PR 
7 inches Ss 
8 inches — 
9 inches _ 
But-hinges, per pair. 
14 inch KEY 
13 inch — 
2 inch HERE 
24 inch — 
24 inch — 
24 inch — 
3 inch — 
3+ inch "RE 
4 inch an 
44 inch FR 
With ſcrews. 


= =O0000*" 


SwHR mmOOOdO 


- 


O OOO - oO 


8 


5 — 
. G O cow & 


1 


Small fize - 


Old planks. 


Fir wedges 


—— — — 


— —_ 


Nails and brads, per hundred. 


Forty-penny nails 
Thirty- penny nails 
Two-ſhilling nails 


Twenty- penny nails 
Ten- penny nails 


Six-fenny nails 

Four- penny nails 

Three- penny nails 
Two- penny nails 

All "5 nails, hold-fafts, wall-hooks, &c. 6d per pound. 


e 


— 


1111111. 


HL-hinges, per Pair. 


inches 
inches 
inches 
inches 
inches 
inches 


inches 


bl 


Croſs Garnet-hinges, pet 206 
10 mch 


inch 
inch 
inch 


14 inch 


inch 
inch 
inch 
inch 


„ 


1444444117 


With ſcrews and nails. 


* 
* 


1 
8 
8 7 
„ 
3 
per pair. 
8 
9 6 \ 
3 
EY 
3 
98 8 
8 
1 
1 
o 8 
O IS. 
8 
8 ON 
9 10 
d. 
4 


O0 0 0 30 O0 8 882 
— 
to C R AO AO Y 


8 
4 = 
I 2 
1 4 
3 
$ © 
2 9 
133 
3 
o 10 * 
o 11 
1 8 
1 
1 2 
5 
1 4 
33 
3 


For all locks, or other ironmongery goods, not here inſerted, add one- fifth to the prime coſt, 


— 


CARPENTER': WORK. 


Cove bracketing, at per foot ſuperficial 
Labour, per foot ſuperficial 


Groin ceiling, at per foot ſuperficial 


Labour to ditto, 54 to 
Common centring, per {quare, from 125 to 
Labour to 4itto, from 45 64 to — 

Centring to groins, from 18s per ſquare to 


Labour only, from 6s per ſquare to 


Certring to doors or windows, not exceed- 
ing 5 inches wide, per foot run 

Labour to ditto, per foot run — 

If above 6 inches wide, at per foot ſuperficial 


Labour, 44 to 


Centring to trimmers, landings, &. per 
foot ſuperficial 
Labour to ditto 


Trufling girders with oak truſſes, 4. inches 


{quare, at per foot run — 
Labour to ditto 
Framing naked flooring with 8 b ind. 

ing and bridging joiſt, and ceiling joiſt, 

in Plate 8, labour only, per ſquare, I25t0 


— —— 


_ Suppoſing the girders to be 15 inches by 


13, the binding joiſt 104 inches by 44, 
the bridging joiſt Þ by 32, the ceiling 
joiſt 3 inches by 22, labour and timber 
at per foot cube | 
Labour in traming roofs, fears, &c. is often 
done by the foot cube, from 44d to 5d 
per foot cube in fir: it framed with oak 
timber, from 6d to 724 per foot cube, 
framed and raiſed complete on the walls, 
or per {quare from 145 to — 
FLATE-10, 


ls a deſign for a roof with hip and valley, 


anch a ceiling floor with binding joiſt fra- 
med into the tie beams, for the reception 
of the ceiling joiſt, the width or ſpan 30 
feet, the binding joiſt to carry the ceiling 
joilt 7 inches by 4, the tie beams 10 
inches by 8, principal rafters 7 inches 
thick, 9 deep at bottom, 7 at top, the 
king-poſt 6 inches by 7, braces 6 by 4, 
common raiters 5 by 3, hips 8 by 3, val- 
leys 3 inches ſquare, laid diagonally, The 
root and ceiling floor together at 5d per 
foot cube, labuur only, or per ſquare 
Timber and labour together, raiſed com- 
te on the walls, at per foot cube 
PLATE 10. 

Fig. c 71 is the ſection of a floor with deep 
joiſt and pully mortices for the ceiling 
joiſt, with three common joiſts between 


„ Is . 
0 10 
0.0.4 
O 011 
8 D 
o 16 o 
„ -0 
118 
0 4:8 
o 0 3 
oO o 2 
8 1 8 
89 5 
» O 23 
o O 132 
11 4 
0 6 
0 14 0: 
o 2 6 
3 O 
o 12 © 
Oo 2 6 


Labour only, from 74 to 


| thedeep, to carry the boarding,at per foot 
cube, timber and labour included 
Labour only 


PLATE 12. 
Fi ig. A is a deſign for a bevel roof on the 
plan, hip-backed at both ends, and is 


25 8d or — 
Labour only, at per foot cube, ratſed com- 
plete on the walls — 
PLAT ES 4 and 6. 


Suppoſe the ribs to be cut out of inch and 
x dea], and the diameter of the plan to 


; de 5 feet, and riſe 2 feet 6 _—_ and 


| foot, from 1 gd to to 


os. emo wall 


— 2 


Ditto with 2 ch. deal, | öminies roof, at 6 
or 8 feet diameter, at per foot ſuper f 


| cial, from 7d to _ 


Ditto, planed and framed, 11d to 
Labour only, 5d to — 


per foot, planed and fi amed, 15 to 


Labour only, 64d to — — 


Dominical roof, with 3- inch deal, rough, 
at per foot | 
Ditto, planed and framed, at per foot ſu- 
perficial 


— 


Common Roofing. 

For ſheds, with pur ines to run under the 
rafters 5 by 4, ratters 4 by 3, at per 
ſquare: labour from 35 6d to 

Labour and timber, at per foot cube 

Ditto, common curb roofs, at per ſquare, 
labour only, from 55 64 to 

Roofing with collar beams framed into the 

| principal rafters to ſupport the purines 


- lth. at. — ad. 


" ſquare to 


| Lf abou and timber, at per foot cube 


Roofing framed with a truſs, as Fig. A 
Plate 10, with cuſhion rafters and queen- 
poſt under pr incipel rafters, with a collar 

and king- poſt in the centre, and purlines 

| framed into the principal 1afters, for the 
common rafters to bridge over the put - 

lines. The beams 12 inches deep, 9 

inches thick; the principal ratter 12 at 

bottom, 10at top, 8 beben tick cuthion 
rafter 8 inches by 63, collar 10 by 8, 
king-poſt 18 by 8, purlines 9 by 8, braces 

8 by 6, common ratters 5 by 34. 


—_ 


| worth, per foot cube, labour included, 


Def us for Dominical Roos, Niches, Sc. 


Ditto, 2. inch and 4 deal, dominical roof, at 


and ſmall rafters, labour from 8s 64 per 


3 
O 43 
2 10 
9 8 


O 10 
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6 8 
1 
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1 4 
9 8 
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Labour 


Labour and timber, at per foot cube, 256d 
tO | 

Labour only, per foot cube, 5d to 

Or at, per ſquare, raiſed on the walls com- 
plete, 14s to | 


Ditto, if framed with all oak timber, per 


foot cube, timber and labour 
Labour only, to oak, per foot cube | 
The truls, fig. B. to bear the ſame price per 
foot. | | 
Bond-timber and lintels laid in walls, at per 
foot cube, in fir | 
Labour to ditto, per foot run 
If oak bondand lintels, at per foot cube 
Labour per foot run 
Framing partitions with quarters, 4 by 3 or 
4 by 4, at per ſquare, labour, 4s 6d to 
Ditto with 5-1nch quartering, per ſquare, 
45 64 to | | 
Rough oak without wain or ſap, die ſquare 
Ditto, with C- inch ditto, per ſquare, 5s 6d to 
Ditto, framed truſs partitions with joggle 


poſt for the braces to frame into, from 


86 per ſquare, labour only, to 
The quarters and poſt to be cubed, at per 
foot cube — — 
Furrings to naked flooring, roofing, &c. 
with + deal, labour and nails included, 
at per ſquare, 85 3d to | 
Labour only, 25 64 per ſquare, to 
Ditto, with inch deal, per ſquare, 9s d to 
Labour from 3s to | | 
Ditto, with inch and 4 deal, at per ſquare, 
12s 6d to 
Labour from 3s 64 to 
Ditto, with inch and 2 deal, per ſquare, 
16s 6d to | 
Labour only, from 45 64 to 
Ditto, with 2 inch and 4 deal, per ſquare, 
135 04 to 
Labour only, from 5s 6 to 
Ditto, with 3- inch deal, at per ſquare, 1/ to 
Labour only, from 6s 64 to 
Furring of roofs, floors, &c. is various : the 


ͤ—— - — 


beſt way is to value it by the ſtuff and 


time expended. 

Battening to walls, labour, nails and plugs, 
included, à deal battens, about 2 inches 
wide, at one foot apart, per ſquare 

Labour only to getting out the plugs and 
fixing, at per iquare, from 25 10d to 

Inch deal battening to walls, at per ſquare, 
labour, nails, and plugs 

Labour only to getting out plugs and fix- 
r 
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Labour to ditto, at per foot run 


7 ] 


Ditto, with inch and Z deal, per ſquare 
Labour only, per ſquare, 3s 4d to 
Ditto, with inch and 4 deal, at per ſquare 
Labour only, plugs, and fixing, per iquare, 
pm z 7d to - - 
|T'wo-inch deal battening, at per ſquare 
Labour only, at per ſquare, 4s to 
Ditto, with 2-inch and 4 deal, per ſquare 
Labour only, from 45 6d to 


Ditto, with 43-inch deal, at per ſquare 
Labour only, per ſquare, from 5s 6d to 


[t battened on circular walls, labour only 
All hold-faſts to be paid for extra, 
Bracketting to common plaſter cornice, at 
per foot ſuperficial 77 
Labour only to ditto, 23d to 
Ditto, circular, at per foot ſuperficial 
Labour to ditto, 43% to 


— 


at per foot ſuperficial 
Labour, 35d to 
Ditto, circular, at per foot 
Labour only . 
Ditto, cove cornice, per foot 
Labour only, per foot 
Guttering inch deals and bearers, per foot 
Labour only, per foot 
Ditto, whole deals and bearers 
Labour only 
Ditto, planed on the under fide 
Labour to ditto 
Whole - deal water - trunks, grooved and 

tongued, 5 inches ſquare, put together 
with white-lead, and fixed, at per foot 
run 
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Ditto, 6 inches ſquare, grooved and 
tongued, at per foot run 
Labour only to ditto, at per foot run 
Whole deal fillet gutters, pitched and fixed, 
at per foot ſuperficial | 
Labour only to making and fixing, at per 
foot ſuperficial 


at per ſquare 
Labour to ditto, per ſquare 
Ditto, planed, at per ſquare ö 
Labour to ditto, planed, 4s 64, if cyphered 
15 Ten-feet boards, at 8-inch gauge, will 
| complete one ſquare of boarding. 


HS 1 —— 


will complete one ſquare of boarding. 
16 2-3ds of 12 feet battens, at G-inch 
gauge, to one 1quare, | 


Weather-boarding, with feather-edged Deal. 
Rough weather-boarding with yellow deal, 


I 


123 Twelve-feet boards, at 8-inch gauge, 
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Bracketting to modillion cornices or dentels, 
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Ditto, ſcribed to ſteps 


Le 


24 Ten-feet battens, at g. inch gauge, to 
one ſquare. . 

Weather-boarding with battens, Pre; 
per ſquare 


Labour to ditto, per ſquare X — 
Ditto, edges cyphered, per ſquare | 


Labour to ditto 
Rough 4 yellow deal for boarding under 
lating, at per ſquars (i —_ 


Labour to ditto _ OE ops Poe 
Ditto with inch dea! 3 


Labour to ditto —— — 

Rough ſound boarding, with 3 deal and 
ſingle fillets, at per 1quare, from 214 to 

Labour to ditto, from 3s 6d to 

Ditto, inch ſound boarding with angle fil- 
lets, at per ſquare — 

Ditto, with double fillets, per ſquare 

Labour to ditto, at per ſquare 


Ditto, edges ſhot, ploughed and tongued, 


at per ſquare a 
Labour to ditto, from gs to 
Rough ſlit deal, labour and nails included, 

per foot ſu perficial 
Ditto, edges ſhot — U 
Slit-deal packing - caſes, the ledges & to be 

meaſured ſuperficially, per foot 
Slit-deal planed on one fide, per foot 
Ditto, grooved and beaded — 
Slit-deal cover-board and bearers, per foot 
ſuperticial 
Ditto to capping for backs and elbows, 
rounded and mitred, at per foot run 
Ditto, dove-tailed in drawers, per foot ſu- 
perficial 
Three Quarter Deal, Labour and Nails in- 
a | eluded, 


Rough à deal, at per foot ſuperficial 
Ditto, edges ſhot 
Ditto, in packing-caſes, the ledges mea- 


ſured, at per foot ſuperficial 

Ditto, plane on one ſide 

Ditto, planed on one fide, ploughed and 
tongued, at per foot ſuperficial 


Ditto, planed on one ſide and plugged to 


walls, at per foot ſuperficial — 


Level 2 torus plinth, plugged to walls, 


r Bok — 


4 deal, planed on both ſides, 2 foot 
Vitto, with bearers, per foot ſuperficial _ 


Ditto, dove-tailed, in drawers, per foot ſu- 
perfcial — 
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Inch Deal, Labour and Nails included, 
Rough inch deal, per foot ſuperticial 
Ditto, with edges ſhot 
o Ditto, with bearers 
6 Ditto, in packing-caſes, per foot ſaperficial 
0 

©) 


Ditto, planed on one fide 

Ditto, ditto, and plugged to walls 

Inch deal, planed on one fide, ploughed 

o | and tongued, per foot ſuperficial 

o Ditto, planed on both ſides, per foot 

o Inch deal in cut ſtandards for ſhelves, and 

o | ſhelves ſunk with moulded edges, ne 

foot ſuperficial 

© Inch deal framed and beaded boxings, at 

o | per foot ſuperficial 

Ditto grounds under mouldings, about 2 
inches and + wide, plugs included, at 
per foot run 

{hole Deal, or Inch and & Deal, Lal abour 

aud Nail; jarluded. 

Rough whole deal, per foot ſuperficial 

Ditto, edges ſhot 

Ditto, wich bearers —— 

Ditto, in rough packing- caſes _ 

Ditto, planed on one tide 

Ditto, ploughed and tongued, or framed, 


G Oo o 
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234 at per foot ſuperficial 
35 Ditto, framed grounds to doors or chim- 
42 nies, per foot 


Ditto, framed and planed on both ſides 
Ditto, both ſides planed and framed, bead- 
ed boxings to ſhutters, c. at per foot 
3 | ſuperficial 
D.itto, level torus plinth, per foot ſuperficial 
6 If plugged to walls 
Ditto, raking torus plinth, ſcribed to ſteps, 
at per foot ſuperficial 
3 Ditto, planed on both ſides, in ſunk ſhelves 
34 and cut ſtandards, at per foot ſuperficial 
Ditto grounds, about 2 inches and 2 wide, 
34 plugs included, per foot run _ 
4 Inch and I Deal, 1 and Nails included. 
Inch and 2 deal, rough, per foot ſuperticial 
Ditto, edges ſhot 
Ditto, with bearers 
45 Ditto, edges ſhot, ploughed and tongued 
Ditto, planed on one fide 
54 Ditto, planed on both ſides 
7 Ditto, planed on both ſides and framed, at 
s | per foot ſuperficial _ 
6 Ditto, planed on both ſides, with grooved 


ſhelves or cut ſtandards, per foot ſuper- 
64 ficial — — 
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＋. 3 d, £. 5. d. 
Ditto, in cut brackets, or ſpit racks, per | Rough yellow inch ak at per {quare 1 12 © 
foot ſuperficial oO © 10 Labour onliyyʒ—E: — 8 
Ditto level torus plinth, per foot ſuperficial o o 8 Ditto, ploughed and tongued —— 1170 
If plugged to walls o 0 <© Labour only to ditto, per ſquare „„ 
Ditto, rakingg — o © 10 Inch white deal, planed and folded floor, 

Clean yellow inch ned 2 deal, planed on per ſquare 1 „ & : 
both ſides, for earriü Sc. per foot ſu-— Labour only, per ſquare — . 
perficial | — o 1 2 Ditto, inch yellow deal 117 8 

Tewo-inch Deal, Latour and Nails tick, Preparing flooring boards fit for layiog 

wo- inch deal rough, per foot ſuperficial o o 75 | from 11.15 per hundred to 1 4 0 

Ditto, edges ſnot o o 73|Ditto, inch yellow deal, ploughed . 

Ditto, with bearers o 0 8 | tongued, at per ſquare ——— 2 2 0 

Ditto, edges ſhot, ploughed and tongued, Labour only, per ſquare — o 6 6 
per foot ſuper ficial o o 8 Rough white whole deal flooring, edges 

Ditto, planed on one fide —— o o 8 | ſhot, at per ſquare 1438 

Ditto, planed on both ſides — o o 9 [Labour only, per ſquare — 9 4 

Ditto, ditto, and framed, per foot ſuperfi- Rough yellow whole deal flooring, cages 
cial o © 10 | ſhot, at per ſquare 2 2-.0 

Ditto, for dreflcr-tops, clear 2-inch deal, Labour only, per ſquare —— 4 8 

per foot ſuperficial — 0 1 Ditto, ploughed and tongued 2 3 8 

Tavo-inch and 2 Deal, Labour and Na ils Labour only, per ſquare o 6 6 
included. _ * [White whole deal folded flooring, vlaned; . 

Two. inch and 4 deal, rough, at Per foot ] per ſquare 2 0 8 
ſuper ficial o O 82 Labour to ditto, per ſquare — 0-8-0 

Ditto, edges {hot — 0 0 9 Ditto, ploughed and rongued, per ſquare 2 6 © 

Ditto, planed on one ſide — © © q Labour to ditto, per ſquare 89 7 8 

Ditto, planed on boch ſides, and framed, Ditto, ſtraight-joint, common nailed, per 
per foot ſuperficial —— 0 115] ſquare 2 6 © 

Clean drefſer-tops, per foot — o 1 6 [Labour to ditto, per ſquare 9 7 8 

Ditto, rabbetted and moulded front, per — Ditto, with heading joints, ploughed and 
foot ſuperſicial 0 1 8 | tongued, and one edge nailed, at per | 

T hree-inch Deal, Labour py Nails included, ſquare — 2 1290 

Three-wch deal, rough, per foot ſuper- Labour to ditto, per ſquare o 8 6 
ficial o © 10 [Yellow whole deal folding flooring, per 

Ditto, edges fhot — o © 105| ſquare 2 6 6 

Pirto, ploughed and tongued — ĩT © 11 Labour, per ſquare — 3 

Ditto, planed on one fide — 0. 9; T4 Ditto, common ſtraight- joint with heading- i 

Ditto, planed on both ſiges — o 1 © joints, ploughed and tongued, 1 edge 7 

Ditto, planed on both fides, and framed 0 1 1 nailed, per ſquare — 2 12 0 

Ditto, 3 inch clean deal drefſer- -tops o 1 Labour to ditto 2 8 0 o 8 © 

Ditto, moulded front o 2 © Ditto, ſecond beſt — 2 18 © 

Of Floors. Labour to ditto, per ſquare ——— o 9 0 

15 Ten-feet deals, 8 inches wide, lay one Ditto, dowelled „ 

ſquare. Labour to ditto, per ſquare — 0 10 © 

17 Ditto, 7 inch wide, to one ſquare. Yellow whole deal, clean, dowelled, beſt, 

20 Ditto, 6 inch wide, to one ſquare. per ſquare ' 5 12 © 

24 Ditto, 5 inch wide, to one ſquare, Labour to ditto, per ſquare 9 18 © 

123 Twelve. feet boards, 8 inch wide, to Inch and 4 ſtraight- joint batten floors, per 

one ſquare, | ſquare — 2 18 0 

14 Ditto, 7 inch wide, to one ſquare, Ditto, with heading. joints, ploughed and VINES 

15 Ditto, 6 inch wide, to one ſquare. tongued, edge nailed, per ſquare o 10 6 : 

Rough white inch deal floors, edges ſhot, Ditto dowelled, per ſquare — 3 5 © 

at per ſquare — 1 9 labour to ditto, per ſquare -— © 18 L 

Labour only — — o 4 © Ditto, ſecond deft batten, per ſquare 4 5 

| B 2 ito, 


— — — — ut 
—— CPI: 8 — — — . 


margins, at per foot ſuperficial | WM 


{ 


6 
Ditto, the beſt clean battens, well matched 6 o 
Labour only, per ſquare ——ͤ— 2 
Inch and & right wainſcot dowelled floors, 
per ſquare | 8 10 
Ditto, the beſt wainſcot, well matched 9 o 
Labour to ditto 199 
Columns and Pilaſters. 

Whole deal dimimſhed ſhafts to pilaſters, 
per foot ſuperficial, 15 to 9 1 
Ditto, diminiſhed columns — 5 

Ditto, ſtraight moulding to baſes and caps, 
per foot ſuperficial 8 
Ditto to circular ditto, per foot ſuperficial o 3 
Labour to pilaſters, per foot 0 © 
Labour to column ſhafts, per foot 0 0 

Labour to ſtraight mould baſes and caps, 

r foot 90 0 
Labour to circular ditto, per foot 0. 
Tooth dentel, per foot run 0 O 
Fret dentel, Per foot run 6 - 

Hrchitrawes, Frize, and Cornice to ditto. 
Tuican entablature, Pl. 20, at per foot ju- 
perficial —— 80 1 
Labour to ditto, per foot _ 0 © 
Doric entablature, Pl. 22, at per foot ſu- 
perficial © i 2 
Labour only, from 94 to — 0 o 
Triglyphs, per foot {uperficia} 0-1 
Blocks and mutules, capped with ogee, Wes 
each, labour only 0 © 
Ditto, raking — oO © 
Ionic and Corinthian entablatures, Plate 24 
and 26, at per foot ſuperficial plain 8 3 
Labour only, per foot ſuperficial \ 
ompolite entablature, per foot plain 89 3 
Inch and 2 deal fluted pilaſters, per foot 
ſuperficial 8 1 
Two: inch and 4 fluted columns, per foot © 1 
Labour to fluting columns and pilaſters, as 
in Plate 17, at per foot run — oO © 
Doors and Dreſſings, Plate 38 and 39. 
Two-inch 6-pannel deal doors, ſtuck both 
ſides with 4-inch margin, per foot ſu- 
perficial 8 
Ditto ovolo flat and bead fluſh back - 8 
Labour to ditto, at per foot — 0 0 
Two. inch deal doors, 6 pannels, ſtuck with 
quirk ogee and bead on both ſides, per foot © 1 
Ditto raiſed pannel in front, ovolo flat back o 1 
Labour to ditto, per foot ſuperficial oO © 
Two: inch and deal doors, 6 pannels, ovolo 
raiſed front, ovolo flat back, and 6-inch 
I 


© O 


a O + <1 wWw 0 


10, ] 
Labour to ditto — 
Two-inch and deal doors, with double 


| 


| 


| 


margins in the middle, and a bead ſtuck 
on ditto, ſix- inch margins ſtuck ogee and 
bead on both ſides, and pannels raiſed in 


front, at per foot ſuperficial 
Labour to ditto, per foot, 93d to 
Eight pannels in the door, : as Plate 23. 24. 


Two-inch four-pannel doors, ovolo flat and 
bead fluſh back, at per foot ſuperficial 


Labour to ditto, at per foot 


Ditto, four-pannel doors, bead fluſh and 


ſquare back, at per foot 
Labour to ditto | 


Inch and & four-pannel ſquare doors, per 


foot 
Labour to ditto, per foot 


Slit deal, rough ledged doors, at per foot 


Labour to ditto, per foot ſuperficial 


Ditto, planed on two ſides and ledged 


Labour to ditto 


Three- quarter rough deal doors, ledged, 


per foot ſuperficial 
Labour to ditto 


Ditto, planed and ledged, per foot ſuperk- 


_ cial — 
Labour to ditto, per foot 


Ditto, planed on two ſides, 3 and 


tongued, at per foot 
Labour to ditto — 


Inch deal rough doors ledged, at per r foot 


Labour to ditto, per foot ſuperficial 


Labour to ditto, per foot 


Ditto, planed on two ſides, hed 


Ditto, planed on two ſides, per foot 


and tongued, per foot ſuperficial , 
Labour to dito, per foot ſuperficial 
Whole deal rough ledged doors, per foot o 


Labour to ditto, per foot 


foot —— 


— — 


Labour to ditto, per foot ſuperficial 


Ditto, planed on two ſides, ploughed, 


tongued, and ledgsd, at per foot 


Labour to ditto, per foot | 
Inch and & rough ledged doors, per foot 


Labour to ditto, per foot 


Ditto planed on two fides and ledged, per 


foot 


Labour to ditto, per foot 


— — 


Labour to ditto, per foot ſuperficial 
Ditto, planed on two ſides, ploughed, 
tongued, and ledged, c. at per foot 
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Ditto, planed on two ſides and ledged, per 
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Whole 


Whole deal framed doors, two pannels, per 
foot {uperticial, ſtuck with ovolo 

Labour to ditto, per foot ſuperficial 

Ditto, four-pannel ditto, ſtuck _ 

Labour to ditto, per foot 

Pitto, ovolo ſaſh door, two pannels, ovolo 
flat and ſquare back, per foot 

Labour to ditto, per foot — 

Inch and g ſix-pannel doors, ovolo and flat, 

at per foot - 

Labour to ditto, per foot — 


Labour to ditto, per foot 


T wo-inch four-pannel door, ovolo flat, per 
foot — 


Labour to ditto 


N ainſcot Doors, 
Two-inch and 4 wainſcot doors, ſtuck on 
both ſides, quirk ogee, and bead 
Labour 
Two: inch ovolo flat on both ſides, per foot 
ſuperficial 
Labour — — 
Ditto, quirk ogee and bead ſtuck on both 
ſides, at per foot ſuperficial — 
Labour to ditto, per foot ſuperficial 
Mahogany Doors. 


Two-inch and 4 ſix-pannel doors, ovolo 


0 
Ditto, ſix pannels, ogee and bead ſquare back o 


0 


flat, ſtuck on both ſides, ſolid mahogany, 


er foot ſuperficial 
Labour to ditto, per foot | 
Ditto, quirk ogee and bead, per foot 
Labour to ditto, per foot 
Ditto doors veneered with mahogany, mult 
be valued according to the goodneſs of 
the ſtuff and workmanſhip, per foot, la- 
bour only, from 35 64 to | 
Two-inch f1x-pannel ſolid mahogany doors, 
ſtuck on both ſides, per foot — 
Labour to ditto, per foot — 
Gates and Coach-houſe Doors. 
To- inch framed coach-houſe doors, filled 
in with inch deal, ber foot ſuperficial 
Labour only | 
Two-inch and. ditto, filled in with whole 
deal, at per foot — 
Labour only — 
Two. inch gate, bead fluſh front, and 3 
on the back, in 16 or 18 pannels, with 
a wicket in ditto, at per foot ſuperficial 
Labour to ditto, per foot — 
Ditto, bead fluſh on both ſides, per foot 
Labour to ditto, per foot ſuperſicial 
Two - inch and 4 deal gates, bead fluſh front 
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12 
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So d, . So J. 
and ſquare back, in 18 pannels, at per 

8 | foot ſuperficial 0 1 10 

3 Labour to ditto o 0 9g 

o Ditto, bead fluſh on both ſides, per foot o 2 © 

32 Labour to ditto, per foot ſuperficial 0 11 
Kuſtic work, with 2- inch and deal, 1584 too 1 10 
9 Labour only, per foot ſuperficial, W 

At Inſide Shutters of Deal. 

Three quarter clampt ſhutters, in 1 height, ENG 
o | per foot 9 7 
42 Ditto, in 2 heights, per foot _ o o 8 
o Labour to ditto, from 34 to — 0 O 42 
5 Inch clampt ſhutters, in 1 height, per foot o 0 8 

Ditto, in 2 heights, per foot ſuperficial o o 9g 
1 Labour to ditto, from 344 to 0 O 42 
45 Inch deal two-pannel ſhutters, framed 
ſquare, 1n one height — 0-00 
Ditto, in 2 heights, per foot ſuperficial o 0 9 
9 Labour to ditto, per foot, 4£d to 
i Ditto, fluſh front and ſquare back, in 1 
| height — — 8 
6 Ditto, in 2 heights, per foot — 8 1 
o Labour to ditto, from 544 to — 5 
Ditto, framed, bead fluſh front and bead 95 
9 | butt oack, per foot 0 0 11 
© Labour to ditto — _ O oO 6F 
Whole deal two-pannel ſhutters, ſquare- 
work, in 2 heights, per foot — 0 o 10 
Ditto, in 1 height — — 92 8 9 
o Labour to ditto, 45d to — 9 8 
6 Whole deal ſhutters, 2 pannels in 1 height, 
6 | ovolo, flat, and ſquare back — o o 10 
6 Ditto, in two heights, per foot — 0 01 
Ditto, labour only, at per foot, 44d to Oo oO 52 
Ditto, ovolo, flat, and Ruſh back, per foot © x © 
Ditto, in four pannels, per foot — © 1 2 
o Ditto, quirk ogee and bead fluſh back, in 
2 heights, at per foot ſuperficial "2 < $:1-B 
6 Labour to ditto from 634 to — 8 98 
o Inch and 4 two- panne! Iquare ſhutters, in 
I height, per foot o o 10 
Ditto, in 2 heights, per foot ſuperficial o © 1 
o {Labour to ditto, per foot, from 5d to o o0 6 
6 Inch and 4 two-pannel ſhutters, ovolo, 
flat, and ſquare back, in 1 height, per foot o 11 
3 Ditto, in 2 heights, per foot — oO 1 © 
6E Labour to ditto, per foot, 64 to o Q@ 7 
Ditto, ovolo, flat, and fluſh back, in 1 
height — — Q 1 2 
8 Ditto, in 2 heights, per foot — 0 1 2 
64 Inch and 2 two-pannel ſhutters, ovolo, flat, 
o | and fluſh back, in 2 heights, per foot ſu- 
o | perficial, labour only o o 8 
Ditto, in 4 pannels, per foot ſuperficial 0 1 4 
B 3 Labour 
| — 
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Labour to ditto, per font — o © 8 Inch deal framed in backs and elbows, ſof. | 
Quirk, ogee, and bead ore back, in 1 fits, Wc. at per foot {uperficial 0 © 6 

height 0 1 2 Labour to ditto, at per foot ſuperficial o 0 3 

Ditto, in 2 heights o T1 3 Whole deal ditto, at per foot — 0 0 7 
Labour to ditto, from 84 to — o © 9 jDitto, ovolo, flat, per foot ſuperficial o 9 
Ditto, in 2 heights, fluſh back, per foot o 1 3 Ditto, quirk ogee, and bead, per foot oO O 10 
Ditto, in four pannels, per foot 9 1 5 | Labour to ditto, from 34 to — 9 84 

Labour to ditto, per foot o © 93|Ditto, ovolo and raiſed pannel, ſquare riſing 0 © 11 
Inch and 4 four pannels ovolo, and pannels Ditto, ovolo, and raiſed pannel, with quar- | 
raiſed with quarter round on the riſing ter round, or ovolo on riſing, per foot 
or ovolo, in 2 heights, at Ju: foot ſu- ſuperficial 0:70 
perficial —— — o 18 Ditto, quirk ogee, wad bead, pannels raiſed : 

Ditto, quirk, ogee, and bead on the framing, _ as above, per foot | 0-4 

and 5 pannels, raiſed on the preceding o 1 10 Labour, per foot ſuperficial, from 43d to o o 
Labour to ditto, per foot {ſuperficial o © 10 Framed Linings to Doors and back Linings to Windoxys. 
If ſmall :{tragal be laid on the pannels of Inch deal back linings to windows, tramed, 

ſhutters, or doors, and mitred glued, and bead butt, at per foot tuperficial 0 0-7 

needle points, at per foot run oO © 3 Ditto, framed, three pannels in height o o 8 
Labour, per foot run © O iA Labour to ditto, from 3d per foot, to 0 0 53+ 

Outſide Shutters to Shop fronts. W hole deal double-rabeted jambs, and ſof- 

Whole deal clampt ſhutters, aa toot ſu- fits to doors, framed, ovolo, and flat 

perficia! PE”) o © 9 | pannels, per toot ſuperficial o © 10 

Labour to ditto, per foot — o © 32 Labour — 0 o 45 
Whole deal two-pannel ſhutters, bead, fluſh, Ditto, frame, bead and fluſh, per foot 0 o 104 

and ſquare back, per foot ſuperncial o © 11 Labour to ditto, from 444 to — © 8 5 
Labour to ditto, per foot ſuperficial ĩ 0 © -5 Inch and 4 doubled- rabbeted jambs and 

Ditto, bead fluſh, and butt, per foot 9 :0-:10 ſoffits to "doors, tramed, ovolo and flat 
Ditto, and bead fluſh both fides, per foot o 1 1 | pannel 0 o 11 
Labour to ditto, per foot, d to — 0 6 Ditto, bead and fluſh, per foot oO © 115 
Inch and 2 three pannel ſhutters, bead. Labour to ditto, per foot — 99 9 (42 

fluſh, and Iquare back, per foot ſuperficial o 1 Ditto, quirk ogee, and bead, per foot 98 1 8 
Labour to ditto, per foot — o © 53 Dito, ovolo and pannels ſquare, raiſed 88 
Ditto, bead fluſſi and bead butt, per ſoot © 1 2 Ditto, raiſed with quarter round 8 
Labour to ditto, per foot _ o O b Labour to ditto, per foot 0 O 562 
Ditto on a circular plan, flat ſweep, bead, | Ditto, qun k ogee, and bead, with quarter 3k 

fluſh, and ſquare back, per foot ſuperficial O0 /I 9 j round, or ovolo on the riſing, per foot 0 1 3 

Labour to ditto, per foot ſuperficial | o © 11 Labour to ditto, per foot — — 9 0 6 

Ditto, bead, fluſh, and ſquare, on a quick Whole deal dwarf wainſcotting, at per yard o 4 6 
ſweep to corners, &c. per foot ſuperficial o 2 6 Dito, two pannels in height 8 
Labour to ditto, per foot ſuperticial 8 1 8 9 about to ditto, per yard — 81 
The above prices for labour to ſhutters are Ditto, raking to ſtairs, per yard 8 5 0 
from one foot in width and upwards, Labour to d1tto, per yard 3-0 
Note. All ſhutters under one foot in width, hole deal tquare wainſcot up to the cells 

are worth, from 12d to 2d per foot, more | inc, per yard o 4 6 

labour than thoſe that are from 1 foot (Labour to ditto, from 104 to — 8 

to 1 foot 6- inches, of the ſame kind of V hole-raking wainſcot, ovolo and flat, per 

Work, TT, yard 996 0 

- Inch deal dove. tailed dado, per foot ſuper- Ditto, quirk ogee, and bead — o 6 9 
* - ficaal oO © 62z:Labour to ditto, per yard 8 
Ditto, keyed, and raking to ſtairs o o 8 Whole deal lexel dwarf wainſcot, ovolo and 
Labour to ditto, pe: foot ſuperficial, 214 to 0 o 3 | flat, at per yard 1 
Whole deal dove-taited dado, per foot ju- | Ditto, to pannels in height, at per yard o 5 6 

perficial —— o O 75 Labour to ditto, per yard 8 
Ditto, raking to ſtairs, Sc. per foot '0. © 9 Whole deal level, quirk ogee, and bead 

Labour to ditto, from 3d to 0 0 32/ dwarf wainſcot, at per yard — 0 6 


Ditto, two pannels in height, per yard | 
Labour to ditto, per yard 
Inch and 4 ovolo and flat wainſcotting up 
to the ceiling, per yard 
Ditto, quirk ogee, and bead, per yard 
Labour to ditto, from 15 8d per yard to 
Ditto, with ſquare riſing, per yard 
Ditto, with bead or quarter round on the 
riſing 
Labour to dito, from 15 10d per rd to 
Inch and 5 ſquare partitions, flat pannel, at 
per foot ſuperficial 
Labour to ditto, per foot ſuperficial 


— 


O 
O 


© 
O 


Two-· inch deal partitions, per foot ſuperficial o 


Labour to ditto, per foot tuperficial 
Ditto, ovolo and flat pannel, ſquare on the 
back. 
Labour to ditto, per foot ſuperficial 
Ditto, ovolo, flat, and fiuſh back, per foot 
ſupe:ficial 
Ditto, bead fluſh, both ſides 
Ditto, ovolo, flat, and bead fluſh back, at 
per foot 
Labour to ditto, from 4 to 
Small Mouldings, 
Small beads of deal, per foot run 
Labour to getting out ditto, per foot run 
Inch ogee of deal, per foot run 
Labour to getting out and ſticking, per 
foot run 
Single cornices, per foot run 
Labour to ditto, getting out and ſtick- 
ing, Sc. 
Four - inch ſingle Achürvet, per foot run 
Four- inch and 3 ditto 
Labour to getting out and ſtickin g. per foot 
run 
Five- inch ſingle architraves, per foot run 
Labour to ditto, per foot run 
| Baſe and ſurbaſe mouldings in deal, as in 
Plate 47 and 4, at per foot ſuper ficial, 
from rs 24 to 
Labour to ditto, at per foot ſuperficial 
Impoſt mouldings, as in Pl. 55 and 56, at 
per foot ſuperficial 
Labour to ditto, at per foot ſuperficial 
Double architraves, as in Pl. 58, at per foot 
ſuperficial, from 1s 2d to 
Labour to ditto, at per foot ſuperticial, 
from 6d to 
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Chimney caps, as in Pl. 79, Sc. per foot 


ſaperticial, from 1s 64 to 
Labour to ditto, per foot luperics), from 
74 to 
Common block dentel, at per foot run 


— — 


O 


0. 
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Labour to ditto, at per foot run 


Eye dentels, at per foot run 
Labour to ditto, at per foot run 
Ditto, fret dentels, at per foot run 
Labour to ditto, at per foot run 
Ditto, fret eye dentels, at per foot run 
Labour to ditto, at per foot run ” 

Note. Fluting trizes tor doors, chim- 


— ——— 


per foot run; fluting face of architraves, 


8 | for doors, ſhutters, Sc. from 64 to 1s 5 
24 foot run | 


* 


| 


Right wainſcot mouldings 


toot ſuperficial 
Labour to ditto, at per foot ſuperficial 
Circular ditto, at per foot ſuperficial 
Labour to ditto, at per foot ſuperficial _ 
Mahogany ſtraight mouldings, at per foot 

ſuperficial 
Labour to ditto, at per foot ſuperficial 
Circular ditto, at per foot ſuperficial 


Labour to ditto, at per foot ſuperficial 


Stairs, as in Plate 64, &c. 
Common white deal ſteps and rifers, inclu- 
ding carriages, at per foot ſuperficial 
Labour to ditto, per foot ſuperficial 


Labour to preparing and laying ditto 
Circular round and hollow to Feta, at per 


If a ſmall ee to ditto 


Common whole yellow deal ſteps and 
| riſers, including carriages, at per foot 
ſuperficial _ 
Labour to ditto, at per foot ſuperficial 
Second-beſt whole deal ſteps and riſers, in- 


properly glued and backed, cloſe ſtring, 

at per foot ſuperficial 
Labour to ditto, at per foot ſuperficial 

Beft clean Deal Steps and Riſers«, 

The beſt clean deal ſteps and riſers, with 


returns at the ends of the ſteps; riſers 
mitred to receive the brackets: 


per foot ſuperficial 
Labour to ditto, at per foot ſuperficial 


Circular blocks to curtail ſteps, at per foot 
cube 


— 


55 — — 


Labour to preparing ditto, from 4s to 
Circular .veneered riſer to curtail ſtep, at 
0 


per foot ſuperficial 


foot ruu 


— — 1 


Labour to ditto, at per foot run 
Clean deal ſteps and riſers to geometrical 


neys, Wc. as in Pl. 52, from 15 4d to 15 6d. 


, ſtraight, at per 


cluding carriages, with moulded noſings, 


and 
ſteps dove-tailed for the banniſters, at: 


from 6d to 84 per foot run; ditto, pannels 
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moulded noſings, mitred to receive the 
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ſtairs 


ſtairs on a circular plan, a as in Pl. 72, 
with noſing and riſers mitred, Sc. at 


per foot ſuperficial 0 
1 to ditto, at per foot ſuperficial 0 
Circular ſtring- board, glued up, to anſwer 
the wreath rail with a bead on the bot- 
tom edge, and one ſunk face, at per foot 
ſuperficial 
Labour to ditto, at per foot ſuperficial 0 
Making cylinders, templets, Sc. included o 
Inch and 4 wainſcot ſteps and rifers, with 
moulded nofings, at per foot ſuperticial © 
Ditto, on a circular plan — 8 
Labour to ditto 
Whole deal raking ſtring- board, wrought 
on both fides and framed, at per foot 
ſuperficial o 
Ditto, with ſunk face, at per foot 0 
Labour to ditto, at per foot ſuperficial 0 
Ditto ramp — © 
Labour, per foot run —— 2 
Ditto twiſted, at per foot run — 0 
Labour to ditto, at per foot run © 
Two-inch and 4 mahogany moulded hand- 
rail, ſtraight, at per foot run | © 
Ditto ramp, at per foot run — 0 
Ditto twiſted © 
Labour to ſtraight rail, at per foot run o 
Ditto to ramp, at per foot run © 
Dirto to twiit, at per foot run © 
Two-inch and 2 mahogany rail, glued up 
in thickneſs, 0 per foot run 0 
Labour to ditto, at per foot run | 0 
Ditto ſolid rail, at per foot run, making 
cylinders included, Sc. 0 
Labour to ditto, at per foot run ES 
Ditto mahogany capping to iron rails, on 
a circular plan, at per foot run 0 
Labour to ditto, at per foot run © 
Ditto level, on a circular plan, at per foot 
run 0 
Labour to ditto, from 30 64 to o 
Three - inch mahogany newels, at per foot 
run — © 
Ditto turning, each — 0 
Three- inch deal newels, at per foot run © 
Ditto turning, each 0 
Inch and 4 deal baluſters and turning o 
Ditto mahogany, each k 0 
Seven- eighths ſquare - bar baluſters, at per 
foot run — | [8] 
Ditto, dove-tailed into Reps: mw 8 
Labour to ditto, at per foot — 0 
Flain block brackets and . each 0 
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| Inch and 2 


Labour to ditto 


Ditto, prepared to hang or ſlide, 


Labour to getting ready ad putting on, each o 0 
Plain cut brackets and returned noſings at 
ends, each 
Labour to preparing, cutting, and putting 
on, each 
Neat cut brackets, with ſcroll and end- 
noſings returned, each 
Labour and putting on ditto, each 
Ditto, mahogany, each 
Labour to ditto, each | 
Circular deal brackets with returned noſings 
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Labour to each 
9 Saſhes. 
deal ovolo ſaſhes, fixed, per 
foot ſuperficial 
Labour to ditto, ſquare ſaſh, per foot ſu- 
perficial 
Ditto, prepared to hang or ſlide 4 be 
Two-inch deal ovolo laſh, fixed, at per 
foot | 2 
Labour to ditto, per foot ſuperficial 0 
Ditto, prepared to hang or ſlide 0 
Two: inch ovolo wainſcot fixed laſh, per 
foot ſuperficial . 


— — 


Ditto, prepared to hang or flide 

Inch and & ovolo mahogany fixed ſaſh 
Ditto, prepared to hang or ſlide, per foot 
ſuperficial 


O 
— o 
O 
O 


r foot 

Labour to inch and 4 mahogany Ach 

Inch and 4 wainſcot ſaſn, prepared to hang 
or flide, at per foot, 8d to 

Labour to ditto, 33d to 

Labour to two-inch mahogany faſh 

Two-inch and 5 wainſeot ovolo ſaſh, per 
foot 


2 

Ditto ovolo mahogany ſaſh, per foot 0 
Labour to ditto, at per foot ſuperficial, from 

454d to o 


Note. All ſaſhes ſtuck with aſtragal and 
hollow, are to be charged extra, per foot o 
Single cant-bars to ſhop-fronts, four lights 


high, ſtuck with an oval, each 0 
Ditto, if ſtuck with aſtragaland hollow, each o 
Of Saſh Frames. 


Deal ſaſh frame for inch and 4 ſaſhes, with 


| 
N 
| oak ſunk cells, prepared to hang ſinple, 
at per foot ſuperficial 

Labour to ditto 


| 3888 


— — O 


to geometrical ſtairs, each of 
0 


0 

Two- inch mahogany fixed ſaſh, per foot 0 
0 
0 


"vs 


0 
Ditto, to hang double, per foot ſuperficial o 
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Deal ſaſh frames for inch and 2 ſaſhes, with 
oak ſunk cells, wainſcot pulley-pieces | 
arid beads, to hang ſingle 


O 
Pitto, to hang double — 0 
Labour | 1 5 1 0 
Ditto, with mahogany pulley- pieces and 

bead, to hang double, per foot 0 
Labour to ditto, per foot ſuperficial 5 


Deal faſh frames for two-inch ſaſhes, with 
oak ſunk cells, per foot 
Labour to ditto, per foot 


O0 


Ditto, with mahogany pulley-ftiec and beads o 


Labour to ditto, per foot ſuperficial 
Inch and 4 deal ſaſn and frame, ovolo ſaſh, 
to hang ſingle, at per foot ſuperficial o 
Labour to ditto, per foot ſuperficial 0 
Ditto to hang double, at per foot ſuperficial o 
Labour | 2 
Deal ſaſh frames, with wainſcot pulley-ſtiles 
and bead, inch and + wainſcotovolo ſaſh, 
hung with leaden weights, and lines, 
complete, at per foot ſuperficial 
Labour to ditto, per foot fuperficial 
Deal ſaſh frames, with mahogany pulley- 
ſtiles and beads, and inch and 4 maho- 
gany ſaſhes ovolo, hung ſingle, complete, 
per foot ſuperficial 2 
Ditto, hung double, at per foot ſuperficial o 
Labour to ditto, ſaſh and frame hanging 
complete, 7d to 
Deal {aſh frames, with two-inch deal ovolo 
ſaſh, to hang hngle, per foot ſuperficial o 
Ditto, hung double, with lines and weights, 
complete, per foot ſuperficial 
Labour to ditto, complete, per foot | 
Deal faſh frames, with wainſcot pulley-ſtiles 
and beads, two-inch wainſcot ovolo faſh, 
prepared to hang fingle, per foot 0 
Ditto, hung double, with lines and weights, 
complete, per foot 8 
Labour to ditto, per foot N 
Deal ſaſh frames, with mahogany pulley- 
ſtiles and beads, with two- inch ovolo ma- 
hogany ſaſn, hung ſingle, complete, at 
per foot ſuperficial 2 
Ditto, hung double, at per foot ſuperficial o 
Labour to ditto, from 74 per foot to 2 
Deal ſaſh frames, with wainſcot pulley-ſtiles 
and beads, two - inch and £ wainſcot ovolo 
ſaſh, hung double, complete, at per foot 
ſuperficial | 
Labour to ditto, per foot ſuperticial _ 
Deal ſaſh frames, with mahogany-pulley- 
ſtiles and beads, two-inch and x maho- 
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Labour to ditto, per foot 
_, dove-tailed in drawers, Sc. per foot 


Labour to ditto, circular, per foot ſuperficial 


Ditto wainſcot, per foot ſuperficial 


dne ſide, per foot 


gany ſaſh, ovolo double hung, 
per toot ſuperficial 
Labour to ditto, per foot ſuperficial 
Deal ſaſn frames to palladian windows, with 
two- inch wainſcot ſaſh; the middle ſaſh 
hung with lines and weights, complete: 
the dimenſions from x feet to 6 feet on the 
baſe, at per foot ſuperficial 
Labour to ditto, per foot ſuperficial 
Deal ſaſh frames with circular heads; head 
of frames veneered with wainſcot, and 
 wainſcot beads, glued up in thickneſſes, 
with two-inch wainicot,-Ovolo ſaſh 
head, glued up in thickneſſes, to be mea- 
ſured from the ſpringing bar, per foot 
ſuperficial — | 
If the ſaſhes are aſtragal and hollow, they 


are to be charged extra, for {aſhand fi ame, 
per foot 


complete, 


0 
0 
If braſs pulleys and boxes, to be charged 
as per value, and the ſaſhes hung with 
ii. 

Circular ſaſh, inch and 4 ovolo, the faſh 
deal, per foot ſuperficial : 


Ditto mahogany, per foot ſuperiicial 

Labour to deal circular ſaſh, per foot 
Ditto to wainſcot, per foot 
Ditto to mahogany, per foot 


0 0 00308 


Half- inch right wainſcot, plaued on one ſide, 


at per foot ſuperficial, labour included o 
Labour only to ditto, planed and fixed, per 
foot — 
Ditto, planed on both ſides, per foot 


ſuperficial _ 
Labour to ditto, per foot ſuperficial 
Three- quarter right wainſcot, plaued on 


Ditto, planed on both ſides, per foot 
Ditto ditto, and dove-tailed, per foot 
Labour to ditto 
Inch wainſcot, planed on one fide, per foot 
Ditto, planed on both ſides, and fixed, per 
foot ſuperficial — 

Ditto ditto, and dove-tailed, per foot 


Ditto ditto, and mitre-clampt, for flaps to 


deſks, counter-tops, &'c, at per foot 

Labour to ditto, in counter-tops, detk-flaps, 
Sc. at per foot ſuperficial 

Inch and 4 wainſcot, planed on one fide, at 
per foot ſuperficial | 
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Ditto, planed on both ſides, per foot 0 
Ditto ditto, and dove - tailed, per foot * 
Ditto ditto, mitre-clampt to deſk-flats, or 
counter-tops, per foot ſuperficial 0 
Labour to ditto, per foot ſuperficial 0: 


Pitto, framed, bead Auſh, i in ſmall doors, at 


per foot ſuperficial 
Labour to ditto, per foot ſuperficial, from 
5d to 


Ditto, fluſh on both '? hs? in ſmall doors o_ 


Labour to ditto, per foot ſuperficial ©) 

Inch and 4 wainſcot, planed on one fide, 
per foot ſuperficial ©) 

Ditto, planed on both ſides, per foot O 


Labour to ditto, per foot ſuperficial, from 
d to | 
Ditto, framed, bead fluſh, and ſquare back © 


Ditto, framed, bead Auſh on both des, 


per foot 
Labour to ditto, per foot ſuperficial © 
Two-inch wainſcot, planed on one ſide, 15 
per foot 


— — 


Ditto, planed on both ſides, per foot 0 
Ditto, planed and framed, per foot ſuper- 


ficial O 


Labour only, Per foot faces ficial, from 8d to o 


Mahogany, Labour i 


| Half-inch mahogany, planed on one ade, 


O 


. 

Ditto, planed on both fides, Pers foot ſ ere | 
- 'ficial Re | 2 
Labour only, per foot | o 
If dove - tailed in drawers, c. at per foot o 
Labour to ditto, at per foot ſuperficial 0 
Three- quarter mahogany, planed on one 

ſide, at per foot o 


Duto, planed on both ſides, per foot ©) 
Ditto, planed on both fides, and dove-tailed o 


Labour to ditto, at per foot ſuperficial O 


Labour only, if grooved in mall grooves, at 
per foot run 0 
Ditto, if large grooved, at per foot run o 
Inch mahogany, plaued on one ſide, per 
foot ſuperficial O 
Ditto planed on both ſides, and dove- tailed o 
Ditto, mitre-clampt, per foot ſuperficial © 
Labour to ditto, per foot ſuperficial O 
Inch and F mahogany, planed on one fide, 
at per foot ſuperficial 0 
Ditto, planed on both den at per foot ſu- 


Labour to ditto 0 
Ditto, dove-tailed, per foot 1 0 
2 


| Ditto, mirre-lampt, per foot ot pere 
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Labour to ditto, per foot ſuperficial 
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Labour to dove-tailed and mitre-clampt, 
per foot —— 
Circular Work in Deol. 
Slit deal cover board and bearer, planed on 
two dps, per foot ſuperſicial 
Ditto, circular ſoffit, back ed with canyals, 
r foot — 
Inch deal, circular on the face, planed on 
one ſide, per foot res ficial 
Ditto, circular on the plan, per foot 
RN rabbeted jotlit, per foot ſuper- 
cla 


Ditto, circular framed ſoffits, with aſlragal 


laid on the pannels, framed in two pan- 
nels, and the ſtiles vencered, at per foot 
ſuperficial 
Labour only to ditto, per foot ſuperficial 


Run of circular bead, ſtuck on hnings or 
grounds, at per foot run 


| Labour to ditto, per foot run _ 
Circular à bead, inch and 5 wide, glued os 


in thickneſſes, at per foot run 
Labour to ditto, per foot run — 
Ditto, circular inch ogee, at per foot run 
Ditto, ogee and bead, per foot run 


Common circular cornices or architraves, 


— 


at per foot ſuperficial 
Ditto, ſcroll pediments, per foot ſuper ficial 


foot ſuperficial 


urch. work : as Fronts of Pexws, Gal- 


leries, Se. 


both ſides, and pannels raiſed on boih 
ſides, pet foot 
Ditto, 23 thick, per foot ſupei ficial 


Ditto to 23 inch doors, per foot ſuperficisl 
Wainſcot doors, 2 inches thick, per foot 

ſuperticial 
Labour to ditto, per foot ſuperficial 


1 Wainſcot fronts of pews, the framing inch 
and 3 thick, pannels raiſed on one ſide 


and flat on the other, at per foot ſuper- 
ficial 
The ſame, circular 
Right wainſcot deſk- bœard and bearer s, per 
foot ſuperficial 
The ſame, circular, per foot ſuperficial 


ficial 175 
The e jarge, circular, at per foor — 


Mouldings to circular commode fronts, per 


Labour to 3: inch doors, per foot ſuperficial 


Wainſcot ſeats and bearers, per foot ſuper- 


0 


3 


O 


| Wainſcot doors, 3 inches thick, ſtuck on 


me > ©. vB 


o Oo O 0 


8 1 
1 


Deal circular Mouldings, Stuff and I,avour, 


O © 


© 0 ©:O 


OI 
/ 


* 


> O S N Y ON 


© 


0 
4 
8 
4 
n 


* h 


OP 9 1 
The fame, circular, at per foot run 0 
Wainſcot partitions to pews, framed, inch _ 
and 4 thick, pannels raited {quare on 
both Tides, at ner foot ſu; erficial 0 1 
Right wainſcot mouldings to pedeſtals, baſes5,, 
and irupoſts, at per foot ſuperficial o 2 
Circular, per foot iuperſcjal — oO 4 
Circular circular, at per foot — 0 9 


Right w ainſcot door -calcs, wrought, with a 
taff, and rabbeted, at per foot 
The lame circular, at per foot 
Circular work is double the price of 
fraight of the fame kind. Circular circu- 
lar is double the price of circular, of the 
{me kind. 


—— 


E 
0 


Rack and Manger. 
With oak ſtalls, rails, Sc. complete, per 
foot run 
Oak top to manger, 33 inches by 24 inches, 
wrought, rounded, Sc. at per foot run o 
Seed rack, per foot run 0 
Rough inch and I oak litter- board, per boot 
ſuperficial 
Inch deal arris bars, per foot run 
Two-inch deal turned rack-ſtaves, 2 feet q 
inches long each 
Inch and 2 halt harneſs pins, 
foot run 


Oak harneſs pins, 15 inches long, each 


o 15 


O 


0 
0 


0 


© 
framed, per 


E 
O 


Pale Fencing. 
Four. feet pale fencing, with four- feet cleft 
pales, at per rod, 187 to 
Wor kmanſlip, per rod — 
Fer feet clett pale-fencing, per rod, from 
5 I 
Workmanſhip only, per rod 0 
Park-paling, with 5 and 6 feet cleft pales, 
two rails in a pannel, from 1/2s per rod to 1 
Workmanſhip to ditto; per rod o 
Ditto 3 rails in a pannel, at per rod 1 
Boarded pale-fencing, 5 or 6 feet high, 


with rough feather-edged deals, at per 
rod 


Ditto, planed, at per rod 

Labour to ditto, from 5s per rod to 

Ditto, if poſt rails, and boards planed, 
with 4 rails in a pannel, top and bottom 
Tails of oak, middle rail a deal batten, 


and capping on the top of the pales, at af 
per rod 


Labour, per rod 


1 
O 


—— 


1 
1 
O 


— 


O 


00 


Q. - 


— : 


oO o 


O Oo 


00 0 


oO 0 WW. 


| 


5 


deal floor. 


| 


Labour per round 
{ Deal ſhelves grooved together, as holes for 


1 7 1 
: T5 5. d. | 
Run of capping on the top of pews, 3 r 4 


inches wide, at per foot run 


Common ke ber gates of oak, from 16s 
er gate tt 


our to ditto, 45 64 per gate. If fawing 
be included, at per gate 


Putt ting in groundiels under timber build- 


ings, &c, including timber and e 
from 1s per foot run, to 
Labour only, from 4+ per foot run, to 
Barn-flcors laid with 2-inch oak plank, lift- 
ed clear of ſap, at per ſquare 
Workmanſhip to ditto, per ſquare 
Joiſt of oak, at per foot cube 
Barn- floor laid with 2 inch deals, 
and to lift them clear of fap, at per 
{quare 
Labour to ditto, per ſquare 
The price of the oak joiſt to be added to 
31 15 in the oak floor, and to 37 6s in the 
For jorſts may be cut off va- 
rious ſcantlings ; ; and the price of oak joiſts 
is to be eftimated trom the number ot cube 


— 


feet they contain. 


* to be laid 12 inches apart. 
a for Par titions, Oe. 
Lattice-work bars, 2 inches wide, at per 


yard 


| Bars, inch and & 1 at per yard | 
Step-ladders, fides and ſteps of whole deal, 


at per foot ſuperficial, 10d to 
Standard-ladders, Sc. at per round 


ſtockings and gloves, in haberdaſhers 
and hohers ſhops, Wc. at per foot ſu- 
erficial 


5 —  B — 3 — 


If planed on both ſides, meaſure the run of 


the grooving, at per foot run 


Oak or Fir Scantlings, at per Foot run. 


4 by 3 12 
3 1 
207728144 in. or 12 ft. 
12 . 160 
52 * 
48 128 
48 . 


AK. 


O 2 


2 


0 


51 v” 
e e 
1 2 
8 VS: 
11 0 & 
"O18: 0 
9 8 


9 © 
3 
iS: 
o 4 
O 1 
o 62 
BY 


To find how much in length will make a nib foot, 
]of any ſcantling—ſuppole 4 by 3; multiply the given 
numbers together, and divide 1728 by their product, 
which will give the length in inches to one cube foot, 
as will appear by the following examples: 


16) r788(108 i I, or 9 ft. 


The preceding work ſhews how much in length 
will make one cube foot of any ſcantling, cut fit for 
building, according to the following tables, in fir, at 
per foot run, from 2s per foot cube, to 25 2d without 


labour. 


Inches. Inches. 5. 4. 
2 by 2 — o oz or 
2 by 2} — o 1 or 
2 by 32 — 0 13 or 
2 by 3 — © 14 or 
2 by 4 — o 1 or 
2 by 43 — o 13 or 
2 by 5 — © 13 or 
2 by 51 — o 2 or 
2 by 6 — o 2 or 
2: by 21 — oO 1 or 
21 by 3 — 0 134 or 


2 
2 
2 
2 

2 
2 
2 
2 
2 
2 
2 


Square of Fir Scantlins, at her Foot run. 
$, 


14 ditto 


6 1 


6 by 4 > ]robys 

. 8 
— _. —— 

24) 1728 (72 inch. or © ft. mags 2 in. | 5-r0ths 
ibs RNs | 160 1 
48 128 
| : by 6 ——— — | 
| | 48 
48) 1728(36 inch, or 3 ft. 12 by g | 
RS 
288 2 | 106) 17280161 in. or ift. 4 
288 F . 

83 1 to 1 cube ft. 

9 by © 1 = 
6 . | 
— — | 648 
$4)1728(32 inch. or 2 ft. | 

162 8 inches. 2 by 2 | 
hm | . 
108 N | 
FE. * 4)1728 | 
10 by 6 | 12) 432 (36 feet 
6 _ 
60) 172828 in. 4-;ths off 12 by 2 
| — inch. 1 gc: 
120 ü——— | | 
— 24) 1728 (72 in. or 6 f. in l. 
528 1 
480 — — 
48 =O 48 


d. 
42 per foot cube | 
3 ditto 


14 ditto 
3 ditto 
4 ditto 
o ditto 
2 ditto 


Inches. Inches. . d. „ 

24 by 31 — o 12 or 2 3 per fort oe 
2+ by 4 — 0 13 or 2 q ditto 
24 by 41 — o 2 or 2 2 ditto 
2+ by 5 — 0 2 or 2 2 ditto 
2+ by 51 — o 24 or 2 oz ditto. 
24 by 6 — o 24 or 2 © ditto 
24 by 61 — o 23 or 2 © ditto 
24 by 7 — o 3 or 2 1 ditro 
2+ by 55 — o 3 or 2 © ditto 
24 by 8 — o 34 or 2 1+ ditto 

„f by 81 — o 3 or. 2 © «ditto 
21 by 9 — o 33 or 2 1 ditto 
24 by 91 — © 4 or 2 oF ditto 
23 by 10 — o 44 or 2 © ditto 
2% by 101 — o 44 or 2 © ditto 
23 by 11 — o 44 or 2 © ditto 
23 by 111 — 0 42 or 2 © ditto 
21 by 12 — © 5 or 2 © ditto 


q | | 
Run of Fir Scantling, from 


2 by 24 to 2 by 12. 


Inches. Inches. 5s. d. 
12 by 6: —o 2 
2 by 7 — 0 224 
2 by 71 — 0 2 
2 by 8 — O 23 
2 by 82 — O 3 or, 
per foot cube 2 14 
2 by 9 — 0 3 
:. by  —o 33: 
2 by 10 — o 33 
2 by 11 — o 33 
2 by 114 —o 4 
2 by 12 — © 4 or, 


per foot cube 2 © 


Run of Fir Scantling, from 
3 by 3 to 3 by 12, 


3 
3 ns. 
3 by 4 — 0 2 
3 by. 44 — 0 24 
0 
3 by 51 — 0 23 
by 6 — 0 3 
5 by 61 — 0 84 
„ b +, 0-92 
. 
3 by 8 — 0 4 
3 by 81 — 0 44 
. 
3 by 94 — 0 43 
3. by ids 0 5 
3 by 101 — © 64 
rr =Y "x 


— 


oy 


Inches. Inches, 5s. d. 


3 by 112 — 0 53 
23 by 12 — © 6 or, 
25 per foot cube. 


| Run of Fir Scantling from 


3+ by 34 to 34 by 12. 


3z by 31 — 0 2 
34 dy: 4; —0 2} 
34 by 41 — 0 23 
I 
31 by 531 — 0 34 
34 by 6 — 0 33 
31 by 61 — 0 34 
„„ 
. 
34 by 8 — © 44 
37 by 81 — 5 
31 by 9 — 0 57 
34 by 91 — © 51 
3 1 — 0.-57 
32 by 1014 — O 6 
| 23 by 11 — © 65 
31 by 11} — 0 6; 
31 by 13 = 6” 7.97 


25 per foot cube. 


Run of Fir Scantling, 


4 of en 
4 y A4. 2 
4: dy: 410.3; 
4 by 5 — © 3: 
4 by 51 — 0 33 
4 by 6 —o 4 
4 by 6E — 0 43 
4 by 7 - O 44 
S 
4 by 8 — 0 5 


Inches. 
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Oak Scantling, per 
Foot Run. 
— O 


Inches. Inches. 5. 
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1 N | N 
Inches. Inches, 5s. d. Inches. Inches. s. 4 |. N. n 
wy 7 _ : = 7 ud 8 — 1 3 Old fragt Ng new worked and ſet, at | 
8 — f b 9 —1 5 per foot run 1 
| 4 8 9 8288 hy ” 55 10 — 1 o | wag Purbeck ſteps taken up > pd reſet, per 
OY + by 11 — 1 84 oot run —— —— oO © bþ 
| 0 55 It — I 4x | 75+ by 12 — 1 104 New Purbeck, ſquared in ſtraight conrles 
8 15 bs — 4-0 8 by 8 — 1 4 | for paving, and laid 1 in terras, per foot 
W 5 : 2 f YT - oy 9 — I . a op e — 98 1 
1 1 3 | by — 1 itto, laid in mortar — Dx D 
Fe: 5 e 3 by 11 — 1 10 | Yorkſhire paving, at per foot ſuperficial O © 11 
* . 1 5 by 12 — 2 2 New Purbeck ſteps, per foot run 8 4 -9 
a 4 — 2s : 43 97 iT 8 — 1 5 wy B in random courſes, per foot 
82 Io 1 9 9 — 1:7 uperficial — 0:0 41:1 
67 oy 1 77 p by 10 — 1 97 Old ditto relaid, per font — 02 
3 Fa. 7 — 1 02 p by 11 — 1 115 | Holes cut for iron work, each — 8 0 1 
7 5 8 — 1 2 | 38: by 12 — 2 15 |Mortice holes made ſquare, each -- 8 8 
7 ad 2 © | 9 4 1 94 Large ditto, each — — o O 8 
7 oy 0 — 1 57 9 by 10 — 1 103 Holes cut 7 or 8 inches deep, and 4 or 5 | 
7 4, „„. 8 inches ſquare 9 1 8 
7 by 12 — 1 9 | 9 by 12 — 2 3 Tortland ſtone chimney Pieces and ſlabs, 
| not leſs than 1 inch and thick, per foot 
: 1 ſuperficial — 1 
ONT 85 a 2 inches thick, per foot ſuperficial 0.4 1 
| 3 | itto 2 inches and 4 thick 85 
MASONS' WORK, | |Old ditto, cleaned, ſanded, and ſet, per by 
„ „„ 008 — — 9 90 9 
S8 angebe per fot cube 0 3 4 on Ryegate ſtone hearths and covings 6244 
. ,.. ole ditto | 
Plain work to ditto, per foot ſuperficial o o R Old Ryegate, worked and ſet, per foot . b 6 
Circular plain work, per foot ſuperficial o x 3 Purple marble covings, 2 inches thick, per 
Monlded work to ditto, per foot ſuperficialo 1 2 foot ſuperficial — o 6 © 
8 e 2 1 8 1% 4 (to d 1 6 Back ons 3 inches thick, per foct ſuper- 
ain 1unk work, at per foot | © 1 J naa — 0:5: D 
Sunk joggling, per foot run _ o 9 6 Old ditto reſet, per foot ſuperficial G0 -£ 
3 og — _ — 998 1 ſtove ſet in fire - ſtone, including | 
utting frets, per foo 90 1 8 the ſtove, at | 
Portland ſtone coping, 13 inches wide and Ditto, in auen marble, at — ; _ R 
3 inches thick in front; 1 inch and £ Ditto, in dove marble, at — 5 18 0 
thick behind, throated, cramped, and 731 bs 385 
run with lead, at per foot run 0 2 9 Veined Marble Chimney-piecess 
Extra for labour to return quoins o 1 6 Veined marble, per foot cube — 1 10 © 
yay ons 28 FP * 7 inches thick, . Ho work to ditto, per foot ſuperficial 0 3 0 
UPETHCIAL, 55 to o 5 6 Ditto, mould work 9 1 8 
P e ee ene f. eb e 8 MAES Es Veined marble ſlabs, jambs, mantles, cc. 
- gy / . "ll, gr 5 inches not leſs than 1 1-8th thick, per foot tu- - 
3 an jogg d in at each end, perficial — — 1 
eac o 15 © Dove marbl — — 5 
Portland ſtone paving, in ſtraight courſes, 5 Ditto inch ab 8 : 0 
t inch and ꝝ̃ thick, per foot ſuperficial o 1 11 Purple marble, per foot 0 0 
855 : inches. chick © 5 0-4-1 Black and yellow plinths, per foot cube 1 153 0 
— 1 —— ack dots, per foot ſu- — Lain AOL Lo dine hee foot 1 8 
oO 2 9 Plain jambs, mantle er foot 8 1 0 
AF: * white marble ſquares, i in paving, | Statuary marble” per foot a 3 8 1 
s to 0 Pl 
Old paving with black dots, rubbed, ſquared,} 3 9 Farhi 3 467 wy ring N a : 0 
relaid, per foot kuperficial — o 1 © Ditto, circular work, per foot 0 10 F 
| 7 o Ne 


Painting once in oil, per yard 
Outlide painting three times in oil, per yard o 


Greens, per yard 


* Saſh frames, three times in oil, each 
Saſh ſquares, ditto, per dozen 


Ditto, and ſanded, per yard 


Chequers, per dozen 


' Beſt crown glaſs bent circular, per foot 


New inch and 3 ſtatuary flabs, jambs, and 


mantle, per foot ſuperficial 0 
New baſtard ſtatuary marbſe, per foot © 
Sawing ſtatuary marble, per foot 98 


Jaſper marble in veneering, per foot ſuper- 
-hclal, from 17-55 T0: — I 
Sienna marble in veneering, per foot ſu- 


perficial, from 155 to _ © 


PAINT ERS“ WORK. 


— 0 


Inſide new work of common colours, per yd. o 
Inſide painting twice in oil, old work, 
common colours | 
If extra colours, as olives, Sc. per yard. 
Prepared Pruſſian blue, per yard 


— 
Saſh frames, done twice in oil, each gd or 
Saſh ſquares. per dozen, 9d or 

Window lights three times in oil, each 
Caſements, ditto, each — 
Iron bars, each 5 — 
Cloak pins, twice in oil, per foot run 


— 


Stucco, three times in oil, per yard 

Fine flat white, four times in oil, per yard 
Saſh ſquares, dead white, per dozen 
Mahogany rained, per yard 
Ditto and varniſhed, per yard 
Squares painted black, each 


—— 
— 


GLAZIERS' WORK. 
For Squares, under 2 Feet ſuperficial. 


Newcaſtle crown, in ſaſhes, per foot ſup. © 
Circular ditto, per foot ſuperficial 0 
Black- friars crown glaſs in ſquares ©) 

0 


- Ratcliff beſt crown glaſs, at per foot 


Crown glaſs in broad lead, and cemented, 
per foot 

Old ditto taken out and put into ſaſhes 

Second crown glaſs, in ſaſhes, per foot 


Moulded plate glaſs, per foot 
Old glaſs new leaded, per foot 
Lead ſquares put in ſky-lights, each 
Saſh ſquares ſtopped in 
Pinning in caſements, from 4d to 
Quarries put in 
Puttying large ſaſhes inſide and out 

Fifty pounds of turned lead is ſufficient 

. for 100 feet of quarry glals, 


00000000000000000000 


000000000089e0, 


$6: 
18 © 
12 © 
13 
10 © 
18 0 
O9 3 
93 
1 
& © 
D 9 
1 8 
I: 
C0 
1 0 
o 5 
o 5 
0x 
& 8 
0 
1 2. 
0 8 
1 
1 3 
1 
2 © 
3. 0 
0 6 
o 6 
1 
2 3 
1 
1 9 
3 
3 
1 
3 
8 
0. 3 
O 4 
2 
o 13 
1 


Three- quarter pipe, per yard 


er. 1 


Glaziers allow for od crown glaſs in ſaſhes, 


per foot ſuperficial 0 
Newcaſtle ditto — 0 
Glaſs in lead —— , 0 
New green glaſs, per foot ſuperficial © 
5 PLUMBERS' WORK. 
| Gutters, Sc. per cwt. 11250 — 155 
Saſh weights, per cwt. | . 1 


Backs of ſinks, coppers, c. including ſol- 
der, per cwt. 1 

Lead to cramps, per pound 

Solder, per cwt. — 

Ditto, per lob. — — 

Milled lead for hips, flaſhings, Sc. per 


Ct. 


—— 


bo—— —— 


O On 


1 


It is cuſtomary, in weighing old lead, to 
deduct one Ib. in every cwt. for dirt. 


' BLACKSMITHS' WORK 
| | Done by Weight. 

All forts of bammered work, as chimneys 
bars, ſtays, upright window-bars, ſhut- 
ter- bars, pump- work, bolts, ſaddle-bars, 

cramps, holdfaſts, dogs, gudgeons, and 


all black-work of the 1ame kind, from 
4d per Ib. to —— 3 


FS, Rn crois window-bars filed, ang all 
| - ſuch work, from 444 per lb. to Om | 
Large fcrew-bolts and nuts, at per lb, © 


Iron doors and ſhutters, from 10d per 
pound to 2 


PLAISTERERS' WORK. 


Lime and hair mortar on lathing, at per 


Ditto and ſet, per yard, 4d or 


yard | — 2 
Labour only from 4d per yard to 8 
Common rough-caſting, from 1s per yard to o 
Labour only, from 4d per yard to 0 


| Rough-caſting with ſtone mortar, in imita- 
tion of ſtone-work, from 25 6d per yd. to 0 


Labour only, from 4d per yard to 0 
Plaiſtering on brick-work with finiſhing 
mortar, in imitation of ſtone- work, from 
1s 6d per yard to 
Labour only, per yard — 
Lewin common ceilings with fine ſtuff, per 
yar — 
Rendering one coat rougb, per yard 


O © 


Ditto, in groins 
Not ſet, but trowelled ſmooth for paper 


Floated OY on brick-work, per yard 
2 


© 
O 
O 
0 
0 
0 


J. 


o 0 o oO 


0 


00000 O 


o O 
o OSO 0 


» Þ0 


0 00 


O 0D 


cw > & 


* 


G 


8 
Raiſed 


N na ruſtics, per toot ſuper- 
cia 
Plain raiſed facia, per foot 
Ditto, key-ſtone 
Counter ceilings on lath, per yard 
Floated lath and plaiſter, ſet Sb 
Ditto ſet, and whitened | NS 
Ditto, with ſtrong fir lath and fourpenny 
nails, waſhed for painters, at per yard o 
Floated lath and plaiſter, ſet in plaiſter and 
putty — 
Ditto in groins | | 
__ and plaiſter in heads of niches, per 
oot | 
| Stucco on bricks, per yard 
Ditto on lath 
Circular ditto 
' Stucco on laths in pannels, per yard 
Bead and quirk to quoins, per foot run 
Plain mouldings, 5 inches girth, per foot 
Circular ditto _ 
Plain omg cornices, per foot ſuperficia] 
Dentel ditto  _ | L 
Block cornices, with leaves in the block 
And flowers in coffers, per foot 0 
Ditto, three members, enriched with flower 
and bands in the ſoffit, per foot © 
Plain cove cornice and whited, at per foot o 
Doric cornice, three members enriched, 
mutules with bells and flowers in cof- 


ers, per foot 


5 — — —_—y 
— 


—— 


— 


0000009 


0 o 


000000000 0 


{ 22 ] 


a co o 


3. d. 0 ge | L. 5. d. 
Plain Ionic modillion cornice, per foot ſu- 
0 9 | perficial 2 
© 6 [Ditto two members enriched modillions, 
1 © | and flowers in coffers, whited, per foot © 1 
1 © [Corinthian cornice plain, per foot ſuper- 
s ficial | 0 2 
I $5 Ditto fully enriched, from 5s to 8 
9 
16 
19 3 3 
CONTENTS 
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1 10 | | | | | Page. 
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o 5 | Price of Saſbes and Frames — 14 70 15 
o 6 | Price of Wainſcot and Mahogany, with La- 
0 9 Sour, circular Mouldings, Sc. 15 70 16 
i 6 {Church Work, as Deſks, Peaus, Sc. circular 
| and flraight 16 70 17 
18 | Raci and Manger, Pale Fencing, Lattice — 
| Partitions, Run of Grooving 17. 
1 10 |Oak and Fir Scantlings — 17 to 
© 10 Price of Maſons Work in general 20 t0 21 
Price of Painters, Glaziers, Plumbers, and 
| Smiths Work, with Plaiſter Work and 
2 4 | Ornaments EY — 21 to 22 
FINTS. 
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PRACTICAL and ORNAMENTAL ARCHITECTURE, | 


* 


TH E Builder's Price Book : : containing a corre Li 
of the Prices allowed by the moſt eminent Surveyors in 
London te the ſeveral Artiji bers concerned in Build- 
ing; including the Fourneymen's Prices. 
edition, corrected ; by an Experienced Surveyor. 
Sewed, 28. 6d. 

A Collection of Plans and Elevations of modern Build- 

ings, public and private, erected in Great Britain 

2y the moſt celebrated Architects, engraved in Aqua- 


tinta, from Original Drawings. By George Richard. | 
This Work is publiſhed in Num- 


on, Architect, 
bers, one every Six Months, containing 7 Plates, 
handſomely printed on Imperial Paper. 
Velſcriptions. Price tos. 6d. Five Numbers are 
already publiſhed. N. B. A Liſt of Subſcribers 
will be printed. 

Plans, Elevations, and Sections of Buildings executed 
in the Counties of Norfolk, Suffolk, Torgſhire, Wilt— 
Hire, Warwickſhire, Staffordſhire, Somerſetſhire, &c. 


by Jol Soane, Architect, on 47 folio Plates. 
21. 128. 6d. 


Ferie Ornce, or Rural Improvements; a Series of Do- 
meſtic and Ornamental Deſigns, ſuited to Parks, | 
Plantations, Rides, Walks, Rivers, Farms, &c. con- 
fiſting of Fences, Paddock-houſes, a Bath, Do- 


kennels, Pavilions, 


Barn-yards, Fiſhin g-honſes, 


Sporting-boxes, Shooting: - lodges, Single and Double 


Cottages, &c. calculated for Landſcape and pictu- 
reſque Effe&s. By John Plato, Architect. En- 
graved in Aquatinta on 38 Plates, with appropriate 
decnery, Plans, and Explanations : Quarto. In 
boards, 11, 118. 6d. 

Rural Architeure, or Defigns from the Simple Cot- 
tage to the Decorated Villa, including ſome which 
have been executed. By John Plano. On 62 Plates, 
with Scenery, in Aquatinta. Half bound, 21. 2s. 

Familiar Architecture, conſiſting of Original Deſigns 
of Houſes for Gentlemen and Tradeſmen, Parſon— 
ages, and Summer Retreats; with Backs fronts, 
dections, &c. together with Banquetting-rooms, 

and Churches. To which is added, the Maſonry 
of the Semicircular and Elliptical Arches, with 
practical Remarks. By the late Thomas Rawlins, 
Architect. On 51 Plates, royal quarto. 11. 18. 


A new 


With 


Sold by J. TavLoR, No. 59, Hicu HoLBorN. 


Crunden's Convenient and Ornamental Architecture; con- 
lifting of Original Deſigne for Plans, „tions, 
and Sections, beginning with the! Farm-Louſe, and 
regularly aſcending to the mt grand and em. Wn 
ficent Villa ; calculated both for own and Coun— 
try, and to ſuit all Perſone in every Station of Life: 

with a Reference and Explanation n Letter-preis, 
of the Uſe of every Room in each ſeparate Build- 
ing, and the Dimenfions accur ately ſigured on the 

Plans, with exact Scales for the Meaſurement. En- 
graved on 70 Copper- plates, 108. 

A Series of Plans for Cottages or Habirations of the 

Labourer, either in Huſbandry or the mechanic 

Arts, adapted as well to Towns, as ta the.Coun- 
try. To which is added, an Introdut Hong contains 
ing many uſeful Obſervations on this Clats of Build» 
ing, tending to the Comfort of the Pogr, and Ad- 
vantage of the Builder; with Calculations of Ex- 
pences. By the late Mr. FJ. Wood, of Bath, Archi- 
tet, A new Edition, with 30 Plates, large 4to. 
158. in boards, 

The Country Gentleman's Architect, in a great Variety 
of new Deſigus for Cottages, Farm- houſes, Coun- 

try-houſes, Villas, Lodges for Park or Garden 

Entrances, and ornamental wooden Gates, with 
Plans of the Offices belonging to each Deſign; diſ- 

tributed with a ſtrict Attention to Convenience, 

Elegance, and Economy. On 32 quarto Plates. By 
FJ. Miller, Architect. Sewed, 105. 6d. 

Thirty Capitals of Columns, with Six Friſes, from 
the Antique, Engraved in Aquatinta by G. 
Richardſon, on 18 Plates. 4to. 1 58. 

Defigns for Shop Fronts and Door Caſes, on 27 Plates. 
4t0, 10s. 6d. 

Deſigns for Monuments, including Grawe: ſtones, Com 
partments, Mall. pieces, and Tomb. Klegantly en- 
graved on 40 quarto Plates. Half bound, 168. 

The Carpenter's New Guide; being a comp lete Book of 
Lines for Carpentry and Joinery : Tan fully on 
Practical Geometry, Softi's, i ines for Roo! s and 

Domes, with a great Variety or Defigns for Roofs, _ 
Trufled Girders, Floors, Domes, Bridges, &c. Stairs 
caſes and Hand-rails of various Conſtructions. 


Angle- 
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Angle-bars for Shop-fronts, and Raking Mould- 
ings, with many other Things entirely new: the 
whole founded on true Geometrical Principles : the 
Theory and Practice well explained and fully ex- 
emplified on 78 Copper- plates: including ſome 
Practical Obſervations and Calculations on the 
Strength of Timber. By P. Nicholſon. Bound, 128. 
The Carpenter*s and Joiner s Aſiſtant; containing Prac- 


tical Rules for making all Kinds of ſoints, and va- 


rious Methods of hinging them together; for hang- 
ing of Doors on ſtraight or circular Plans; for fit- 
ting up Windows and Shutters to anſwer various 


Purpoſes, with Rules for hanging them; for the 


Conſtruction of Floors, Partitions, Sofhts, . Groins, 


Arches for Maſonry ; for conſtructing Koofs in the 
beſt Manner from a given Quantity of Timber; 


for placing of Bond Timbers ; with various Me- 
thods for adjuſting Raking Pediments, enlarging and 
diminiſhing of Mouldings, taking Dimentons for 
Joinery, and for ſetting ont Shop-fronts, with a 
new Scheme for conſtructing Stairs and Hand-rails, 


and for Stairs having a conical Well-hole, &c. &c. 


To which are added, Examples of various Roofs 


executed, with the Scantlings from actual Meaſure- 
ments: with Rules for Mortices and Fenons, and 
| Alſo Extracts from M. 
Belidor, M. Du Hamel, M. De Buffon, &c. on the 


for fixing Iron Straps, &c. 


Strength of Timber, with Practical Obſervations. 
IIluſtrated with 79 Plates, and copious Explanations. 

By Peter Nicholſon. Quatto. Price 15s. bound. 
7* 


tem of Lines and Proportions for Doors, Windows, 
Chimneys, Cornices and Mouldings, for finiſhing 
of Rooms, &c. &c. A great Variety of Stair- 
caſes, on a Plan entirely new, and eaſy to be un- 
derſtood. 
winding in ſtraight and circular Walls, Groins, 


Angle Brackets, circular and elliptical Sky-lights, 
and the Method of ſquaring and preparing their 


circular Bars, Shop- fronts, &c. By V. Pain, Joiner. 
Engraved on 69 folio Copper- plates. Bound, 16s. 


| Pain's Britiſh Palladio, or the Builder's General A/- 


fiftant ; demonſtrating, in the moſt eaſy and practi- 
cal Method, all the principal Rules of Architec- 


ture, from the Ground Plan to the Ornamental! 
Illuſtrated with ſeveral new and ufeful] 


Finiſh. 
Deſigns of Houſes, with their Plans, Elevations, 


and Sections. Alſo clear and ample Inſtructions 


annexed to each Subject in Leiter-preſs ; with a 
Liſt of Pricesjfor Materials and Labour, and Labour 
only. This work will be univer/ally uſeful to all 
Carpenters, Þricklayers, Maſons, Foiners, Plaflerers, 
and others concerned in the ſeveral Branches of Build. 


ing. The whole correctly engraved on 42 tolio| 


Copper-plates, from the original Deſigns of il. 
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ders, Sections of Floors, &c. 


he Carpenter's and Joiner's Repoſitory ; or, a new Syſ- 


Circular-circular Soffits, flewing and 


&c. 


ſhowing the moſt approved and eaſy Methods for 
Drawing and Working the whole or ſeparate Part 
of any Building: as, the Uſe of the Tramel for 


| Groins, Angle Brackets, Niches, &c. Semicircular 


Arches on Flewing Jambs, the preparing and mak» 


ing their Soffits; Rules of Carpentry, to find the 
Length and Backing of ſtraight and curved Hips, 


Truſſes for Roofs, Domes, &c. Truſſing of Gir. 
The Proportion of 
the Five Orders in their general and particular 
Parts; Glueing of Columns; Stair-caſes, with their 
Ramp and Twiſted Rails, fixing their Carriages, 

Newels, &c. Frontiſpieces, Chimney- pieces, Ceil- 
ings, Cornices, Architraves, &c. in the neweſt 
Taſte; with Plans and Elevations of Gentlemen's 


and Farm Houſes, Barns, &c. By W. Pain, Archi- 
tect and Joiner. 


Engraved on 83 quarto Plates. 
Bound, 12s. A new edition, with improvements 
by the Author. | 


The Carpenter's Pocket Directory; containing the beſt 


Methods of Framing Timbers of all Figures and 
Dimenhons, with their ſeveral Parts; as Floors, 
Roots in Ledgments, their Length and Backings ; 
Truſſed Roots, Spires, and Domes; Truthog 
Girders, Partitions, and Bridges, with Abutments ; 


Centring for Arches, Vaults, &c. cutting Stone 


Ceilings, Groins, &c. with their Moulds : Centres 


for drawing Gothic Arches, Ellipſes, &c. With 
the Plan and Sections of a Barn. Engraved on 
24 Plates, with Explanations. By V. Pain, Archi- 
tect and Carpenter. Bound, 45. | 


The Builder's Complete Agiſtant; or, a Library of Arts | 


and Sciences, abſolutely neceſlary to be underſtood 
by Builqers and Workmen in general, viz. 1. Arith- 
metic, vulgar and decimal, in whole Numbers and 
Fractions. 2. Geometry, Lineal, Superficial. and 

Solid. 3. Architecture univerſal, 4. Menſuration. 
5. Plan Trigonometry. 6. Surveying of Land, 
7. Mechanic Powers. 8. Hydroſtatics. II- 
luſtrated by above thirteen hundred Examples of 
Lines, Superſicies, Solids, Mouldings, Pedeſtals, 
Columns, Pilaſters, Entablatures, Pediments, Im- 
poſts, Block Cornices, Ruſtic Quoins, Frontit- 
pieces, Arcades, Porticoes, &c. proportioned by 
Modules and Minutes, according to Andrea Palla- 
dio; and by equal Parts. Likewiſe great Varieties 
of Truſſed Roofs, Timber Bridges, Centrings, 
Arches, Groins, Twiſted Rails, Compartments, 
Obeliſks, Vaſes, Pedeſtals for Buſtos, Sun Dials, 
Fonts, &c. and Methods for raiſing heavy Bodies 
by the Force of Levers, Pulleys, Axes in Peretro- 
chio, Screws, and Wedges ; as alſo Water, by the 


common Pump, Crane, &c. wherein the Properties 
and Preſſure of the Air on Water, &c. are explained. 


The whole exemplified on 77 large quarto Copper- 


liam and James Pain. Bound, 168. plates, by Barry Langley. The fourth edition, 2 
The Practical Builder, or Workman's General Aſians Il. Vols. royal octavo. Bound, 188. 5 
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